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Call  to  Orders 


2s40  p.m 


Presents  Commissioners  John  F.  Henning,  Jr.,  Dennis  V.  Carey, 

H.  Walton  Flynn,  Joseph  P.  Byrne,  Lydia  Larsen 

The  minutes  of  the  regular  meeting  of  the  Commission  held  June  22,  1976 
and  the  special  meeting  held  June  29,   1976  were  approved. 


RESOLUTION 

 NfQo   On  motion  of  Larsen,  seconded  by  Carey,  the 

Commission  ratified  the  following  resolution 
approved  by  telephone  poll  of  the  Commission 
on  June  30,  1976s 

76-026  3    GO  Conflict  of  Interest  Code  for  PUC 

Votes     Ayes-Henning ,  Carey,  Byrne,  Larsen 
No-Flynn 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

76-0269     HH  Revising  rates  and  discounts  charged  for  electric 

power  service 

Votes     £yes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-02  70    HH  Awarding  Contract  No.  HH  543  to  Western  Roofing 

Service  of  San  Francisco  in  amount  of  $48,664 

Votes     Ayes-  Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

76-02  71    HH  Completing  HH  Contract  No.  5  37    construction  of 

underground  duct  system 

Votes     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-02  72     HH  Department  of  Public  Works'  proposal  for  con- 

struction of  new  street  lighting  system  on  Newhall 
and  Mendell  Streets 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0273    HH  Department  of  Public  Works'  proposa;  for  con- 

struct on  of  street  lighting  on  Eugenia  Avenue 
Stairway 
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Votes     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Completion  of  HH  Contract  Wo,   512  for  San  Joaquin 
Valve  House  repairs  and  piping 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Completion  of  HH  Contract  Wo.  44  3  for  construction 
of  weir  and  energy  dissipator 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Bid  call  for  WD  Contract  No.  1709  for  paving  por- 
tion of  Ranch  Road  and  Pulgas  Temple  parking  area 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Awarding  WD  Contract  No.   1706  to  Pacific  Pavements 
Company,  Ltd.,  of  San  Francisco  -  amount  $793,450 
for  street  and  sidewalk  repaving 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Awarding  WD  Contract  No.   1540  to  McGuire  and  Hester 
of  Oakland  -  amount  $72,777  -  installation  of  30- 
inch  main 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adoptad: 

Awarding  WD  Contract  No.  1690  -  amount  $09,735  - 
to  Bepco,  Inc.  of  Oakland  for  excavation  and  re- 
paving  water  service  trenches 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 
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Sotting  August  10,  1976  for  public  hearing  re  liens 
and  special  assessments 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Write-off  of  uncollectible  accounts  for  May  19  76  -- 
amount  $6,308.46 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Collection  of  claims  against  miscellaneous  debtors 
for  June  $521.30 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Approving  rerouting  of  Line  33-Ashhury 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Authorizing  execution  of  lease  with  Bank  of  America 
at  $1  per  year  for  radio  base  station 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Accepting  $3,965  gift  from  Cable  Car  Friends  and 
San  Francisco  Beautiful  for  refurbishing  cable  car 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  Modification  #3  on  Contract  No.  622-R 
Twin  Peaks  Tunnel  Electrification,  Structural 
Repairs,  and  Improvements  -  amount  $2,546.20 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 
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76-028  7     MR  Approving  Modification  #4  on  Contract  No.   62 2 -R 

Twin  Peaks  Tunnel  Electrification,  Structural 
Repairs,  and  Improvements  -  amount  $1,381 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted s 

76-02  88    MR  Approving  implementation  of  temporary  Route  76  to 

Fort  Cronkhite 

Vote;     Ayes-Kenning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted s 

76-0289    MR  Setting  August  10,  1976  at  2% 30  p.m.   for  public 

hearing  re  establishing  50 C  fare  on  Line  76- 
Fort  Cronkhite 


Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted? 

76-0269-MR  Approving  payment  of  claims  -  amount  $67,222.31 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 

****** 


PUBLIC  HEARING  -  To  consider  revision  of  schedule  of  rates  and 

discounts  to  be  charged  by  Public  Utilities 
Commission  for  Hetch  Hetchy  electric  power  service. 

Oral  L.  Moore,  Hetch  Hetchy  System  General  Manager,  outlined  the  objec- 
tives and  anticipated  effect  of  the  proposed  schedule  of  rates  for  dis- 
posal of  Hetch  Hetchy  power. 

Adoption  of  the  currently  effective  rate  schedules,  as  approved  by  the 
California  Public  Utilities  Commission  for  PG&E,  in  the  Hetch  Hetchy 
service  area,  with  appropriate  discounts  for  municipal  customers,  is 
deemed  the  best  method  of  establishing  competitive  rates  for  furnishing 
Hetch  Hetchy  power  to  private  consumers  and  municipal  departments  of 
the  City  and  County  of  San  Francisco. 

Mr.  Moore  pointed  out  that  with  the  new  rates  private  consumers  and 
airport  tenants  would  pay  City  no  more  than  they  would  pay  Pacific  Gas 
and  Electric  for  the  same  service  in  this  area. 

The  increase  in  electric  rates  prevailing  in  this  area  put  into  effect 
on  September  21,  and  October  7,  1975  by  the  California  Public  Utilities 
Commission  makes  it  desirable  for  the  City  to  take  similar  action  with 
respect  to  its  schedule  of  rates  for  disposal  of  Hetch  Hetchy  power  to 
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private  consumers  and  the  Municipal  departments  of  the  City.     From  the 
standpoint  of  competitive  conditions  with  respect  to  alternative  ser- 
vices, the  Commission  is  justified  in  adopting  these  rates,  thereby 
gaining  additional  revenue  from  the  sale  of  Hetch  Hetchy  power  to  pri- 
vate consumers,  primarily  Norris  Industries   (operator  of  the  Riverbank 
Army  Ammunition  Plant)   and  tenants  of  the  San  Francisco  International 
Airport o 

Since  under  the  present  rates,  sales  to  City  accounts  other  than  Air- 
port tenants  are  at  less  than  Hetch  Hetchy  cost,  it  is  also  proposed 
to  adjust  the  discount  rate  on  energy  sales  to  the  City  departments  for 
municipal  purposes  such  that  the  resulting  revenues  would  cover  the 
cost  of  service. 

Mr.  Moore  said  the  rate  adjustment  would  result  in  an  increase  in  elec- 
trical energy  charges  to  Airport  tenants  of  $502,000  for  fiscal  year 
19  76-77.  The  charges  for  electrical  energy  supplied  to  City  depart- 
ments for  municipal  purposes  would  be  increased  by  about  $405,000  in 
the  1976-77  fiscal  year.  The  proposed  rates  would  increase  the  revenue 
from  sale  of  Hetch  Hetchy  energy  to  Norris  Industries  by  about  8  per 
cent,  amounting  to  $1,000  per  month. 

Mr.  Moore  then  reported  to  the  Commission  on  the  present  status  of 
Hetch  Hetchy  power  generation.     Because  of  the  drought,  generation  has 
been  cut  back  approximately  40  per  cent  of  normal  power  production, 
which  has  necessitated  purchase  of  power  from  PG&E  amounting  to  over 
$4.5  million  during  the  past  five  months  to  fulfill  industrial  con- 
tracts.    Mr.  Moore  anticipated  an  additional  expenditure  over  and  above 
that  budgeted  for  fiscal  year  1976-77  of  approximately  $1  million  per 
month,  at  least  until  December.     He  pointed  out,  however,  that  the  rate 
increase  being  sought  is  to  bring  the  rates  in  line  with  what  PG&E 
charges  for  similar  service,  not  because  of  the  drought. 

At  Commissioner  Flynn's  request,  Deputy  City  Attorney  McMorris  Dow  pre- 
sented a  brief  report  on  the  status  of  the  rate  increase  adopted  by 
the  Commission  and  approved  by  the  Board  of  Supervisors  last  year  which 
is  being  contested  in  Federal  Court  by  SFIA  airline  tenants  (United 
Air  Lines,  Delta  Airlines,  and  Trans  World  Airlines)   and  Norris  Indus- 
tries.    They  claim  the  increase  must  be  approved  by  the  Secretary  of 
the  Interior  under  the  provisions  of  the  Raker  Act.     This  is  denied  by 
City.     Mr.  Moore  contends  that  the  City  should  not  charge  its  customers 
any  less  than  PG&E  charges i  that  to  charge  less  would  be  to  discrimin- 
ate against  San  Francisco  citizens  who  pay  the  PG&E  rates  authorized 
by  the  State  of  California  Public  Utilities  Commission. 

The  following  persons  protested  the  revised  rate  schedules 

Gordon  E.  Davis,  of  Brobeck,  Phleger  &  Harrison,  111  Sutter 
Street,  San  Francisco.     Attorney  representing  United  Air 
Lines,  TWA  and  Delta  Airlines. 

Col.  F.  J.  Dorsey,  Office  of    the  Army  Staff  Judge  Advocate, 
Headquarters  Sixth  U.S.  Army,  Presidio  of  San  Francisco. 
Registered  protest  regarding  service  at  Riverbank  Army 
Amunition  Plant. 

Robert  O'Loughlin,  Hilton  Inn,  SFIA. 

Robert  Scrofani,  265  Laidley  Street,  San  Francisco,  representing  San 
Francisco  Tomorrow,  took  the  position  that  rate  structure  seems  to  be 
the  only  way  to  conservation  in  any  field.     He  requested  that  every 
agency  in  San  Francisco  be  asked  to  conserve  energy,  and  said  at  the 
Airport  this  could  best  be  done  through  the  rate  structure. 
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The  Commission  unanimously  adopted  the  revised  rate  schedules  (Resolu- 
tion No.   76-0269)   and  requested  they  be  forwarded  to    the  Board  of 
Supervisors  for  approval  as  required  by  Charter. 

***** 

At  the  conclusion  of  the  Water  Department  calendar,  President  Henning 
granted  permission  to  Attorney  Haig  Arsen  Harris,  Jr.  to  address  the 
Commission. 

Mr.  Harris,  attorney  for  certain  Mission  Street  merchants,  requested 
cancellation  of  the  special  joint  meeting  set  by  the  City  Planning 
Commission  and  the  PUC  for  July  15,  1976, p.m.,  to  consider  the  Transit 
First  Plan  for  Mission  Street.     He  claimed  that  notice  of    the  meeting 
was  sent  to  the  affected  merchants  too  late  and  was  biased.     He  also 
protested  that  the  flyers  announcing  the  meeting  on  the  Muni  vehicles 
were  incorrect. 

Following  discussion  with  staff,  the  Commission  took  the  view  that  legal 
notice  was  given  and  that  Mr.  Harris's  complaints  were  not  sufficient 
for  the  PUC  to  cancel  the  meeting.     Commissioner  Henning  also  pointed 
out  that  the  meeting  was  originally  scheduled  by  the  City  Planning 
Commission,  in  which  case  it  would  be  presumptious  for  the  PUC  to  can- 
cel the  meeting. 

***** 

MR  Calendar  Item  #22 — Abandonment  of  MR  Line  42-X  -  Webster-Jackson 
Express.     Taken  off  calendar. 

Curtis  E.  Green,  Municipal  Railway  General  Manager,  stated  this  line 
was  established  as  a  peak-period  service  for  Hunters  Point  Naval  Ship- 
yard employees  and  provided  direct  service  beti^een  the  Naval  Yard  and 
the  north  center  area  of  the  City.     Due  to  steady  decrease  of  employees 
at  the  Naval  Shipyard  and  decline  of  usage  of  Line  42-X,  the  Railway 
recommended  abandonment  of  the  line. 

Commissioner  Carey  moved  that  the  matter  be  put  over  for  further  study 
due  to  the  anticipated  execution  of  a  prime  contract  by  a  new  tenant 
and  resumption  of  activity  in  the  shipyard,  with  potential  employment 
of  3,000  persons  within  six  months.     Commissioner  Larsen  seconded,  and 
the  motion  was  unanimously  carried. 

***** 

The  Commission  unanimously  approved  resumption  of  Municipal  Railway 
service  to  Fort  Cronkhite  on  weekends  and  holidays  through  October  11, 
1976. 

Mr.  Green  estimated  the  revenue  from  the  proposed  service  will  be  at 
the  same  level  as  last  summer — approximately  $3500.     The  total  cost 
of  the  29  days  of  service  is  estimated  at  $19,500;  hence,  the  deficit 
will  appriximate  $16,000. 

In  view  of  the  public  pressure  for  the  continuation  of  Marin  Headlands 
summer  service,  Bernard  Teitelbaum,  Executive  Deputy  to  the  Mayor, 
by  letter  dated  July  9,  1976,  assured  Mr.  Green  that  the  Mayor  would 
be  willing  to  support  the  Muni's  request  for  a  supplemental  appropria- 
tion in  December  to  cover  the  cost  of  the  difference  between  the  ser- 
vice and  fares ,  and  requested  that  the  PUC  hold  hearings  to  permit  a 
fare  increase  of  50C  each  way  on  the  line  so  that  the  deficit  encum- 
bered will  not  be  so  great. 
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On  motion  of  Commissioner  Carey,  seconded  by  Commissioner  Larsen,  the 
Commission  approved  implementation  of  the  Ho.   76  -  Fort  Cronkhite  line 
for  the  summer  (Resolution  No.   76-0288)   and  set  August  10,  1976,  at 
2s30  p.m.   for  public  hearing  on  increasing  the  fare  to  50C  each  way  on 
this  line   (Resolution  No.   76-0289) . 

The  following  appeared  before  the  Commission  in  support  of  the  Fort 
Cronkhite  line: 

Mr.  Walter  L.  Knox,  320  Clementina  Street,  of  the  Citizens  Action 
Committee  on  Aging,  representing  160,000  senior  citizens, 

Farrar  R.  (Red)  Dodge,  650A  -  45th  Avenue,  with  a  petition  signed 
by  137  San  Francisco  residents. 


***** 


THEREUPON  THE  MEETING  ADJOURNED. 


George  L.  Carey 
Acting  Secretary  and 
Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoJ^S^OSGS 


WHEREAS ,  Passage  of  State  Ballot  Proposition 
No.  9  in  the  June  19  74  election   (Government  Code 
Sections  87300  et.  seq.)  requires  that  each  local 
government  agency  adopt  a  Conflict  of  Interest  Code 
governing  employees  under  its  jurisdiction;  and 

WHEREAS,  A  Conflict  of  Interest  Code  for 

the  Public  Utilities  Commission  has  been  prepared  by 

■ 

staff  with  the  advice  and  counsel  of  the  City  Attorney 
and  is  on  file  with  the  Commission  Secretary;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves 
and  adopts  said  Conflict  of  Interest  Code  and  directs 
the  Secretary  to  forward  the  same  to  the  Board  of 
Supervisors  for  its  approval  as  required  by  law. 


ADOPTED 

Ayes:      Commissioners  John  F.  Henning,  Jr. , 
Dennis  V.  Carey,  Joseph  P.  Byrne, 
 Lydi  a_  Lar  s  en   


Commissioner  H.  Welton  Flynn 

Abstain  ing:  .  

Absent:    _____ 


by  telephone 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission     vote  on 

|   JULY  1  3  1976  june  30,  1976 

at  its  meeting  of   ^    and  ratified 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NoT6'"~* 3269 


WHEREAS ,  Adoption  of  the  currently  effective  rate  schedules  in  the  Hetch 
Hetchy  service  area,  as  approved  by  the  California  Public  Utilities  Commission, 
with  appropriate  discounts  for  municipal  customers,  is  deemed  the  best  method  of 
establishing  competitive  rates  for  furnishing  Hetch  Hetchy  power  to  private  consumers 
and  municipal  departments  of  the  City  and  County  of  San  Francisco;  now,  therefore,  be 

RESOLVED,  That  pursuant  to  notice  of  intention  to  adopt  schedules  of  rates 
for  furnishing  Hetch  Hetchy  power  to  consumers  not  otherwise  covered  by  special 
rate  agreements  with  this  Commission,  heretofore  published  as  is  required  by  the 
Charter  of  the  City  and  County  of  San  Francisco,  and  pursuant  to  public  hearing 
conducted  in  compliance  with  the  aforesaid  notice,  the  following  schedules  entitled 
"Rate  Schedules  for  Furnishing  Hetch  Hetchy  Power  to  Private  Consumers  and  Municipal 
Departments  of  the  City  and  County  of  San  Francisco"  be  and  the  same  are  hereby 
adopted,  to  wit: 

1.  The  rate  schedules  adopted  are  those  suthorized  by  the  State  of 
California  Public  Utilities  Commission  and  currently  in  effect,  as 
follows : 

A-l,  A-2,  A-3,  A-4,  A-5,  A-12,  A-13,  A- 15,  OL-1,  D-l,  D-2,  D-3, 
D-4,  D-5,  DM,  H-l,  LS-1,  LS-2,  LS-3,  LS-4,  TC-1,  P-l,  P-3,  P-5, 
PA-1  and  S-l 

2.  The  rate  schedules  shall  be  applied  in  the  following  manner: 

(a)  To  private  consumers,  including  power  for  resale  to  Airport 
tenants  -  with  no  discount; 

(b)  To  municipal  departments  of  the  City  and  County  of  San 
Francisco  -  with  discount. 

3.  The  provisions  of  Special  Condition  7  of  Rate  Schedule  A-13  dealing 
with  the  requirements  for  long-term  contracts  shall  be  waived. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  be  submitted 
to  the  Board  of  Supervisors  for  approval,  as  required  by  Section  3.598  of  the  Charter, 
and  made  effective  to  both  private  consumers  and  municipal  departments  of  the 
City  and  County  of  San  Francisco  beginning  with  the  first  applicable  monthly  billing 
period  following  such  approval; 

BE  IT  FURTHER  RESOLVED,  That  in  accordance  with  File  No.  8832,  Ordinance 
No.  7384,  this  Commission  approves  and  hereby  submits  to  the  Board  of  Supervisors 
a  report  of  the  anticipated  effect  of  approval  of  the  foregoing  upon  the  budget  of 
Hetch  Hetchy  Water  and  Power  for  the  current  and  succeeding  fiscal  year,  together 
with  all  the  data  suppoirting  such  conclusions. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

\  J  OLT  1  31976  " 

at  its  meeting  of.   "  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,76-0270 


RESOLUTION  Nc 


RESOLVED,    That  this  Commission  hereby  awards  to  Western 
Roofing  Service,  2594  Oakdale  Avenue,  San  Francisco,  California 
94124  as  the  lowest  regular  and  responsible  bidder,  Hetch  Hetchy 
Contract  No*  543,  Repair,  Reroof  Hetch  Hetchy  Buildings,  Moccasin 
and  Early  Intake,  in  the  amount  of  $48,664,  and  rejects  all  other 
bids  for  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

m  its  m«.mg  of  t   JULY  13  1976 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0271 

RESOLUTION  Nof_._  


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  537,  Ocean  Avenue, 
Persia  Avenue  and  Mission  Street,  Metro  Center  to  Russia  Street, 
Underground  Duct  System,  as  satisfactorily  completed;  authorizes 
an  extension  of  time  of  5  days  due  to  inclement  weather,  and 
10  days  for  additional  work  requested  by  the  City  for  a  total 
of  15  calendar  days;  approves  credit  Modification  of  Contract 
No.  1  in  the  amount  of  $8,232.79  to  adjust  the  estimated  unit 
price  quantities  to  agree  with  the  actual  work  performed;  and 
approves  final  payment  of  $11,903.42  in  favor  of  the  Contractor, 
Venturini  Corporation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with 


the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  four  mercury  vapor  street  lights  on  Newhall  Street  -  Galvez 
Avenue  to  Hudson  Avenue,  and  Hendell  Street  -  Galvez  Avenue  to  Hudson 

■ 

Avenue  as  depicted  in  their  Drawing  41,051;  and 


WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 


of  Public  Works"  proposal  for  relighting  Newhall  Street  -  Galvez  Avenue 
to  Hudson  Avenue,  and  Mendell  Street  -  Galvez  Avenue  to  Hudson  Avenue 
with  the  provision  that  construction  methods,  component  selection  and 
other  details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and 
Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  _  J  Ll  L  Y   1  0  1976     


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Ni 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with 
the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 
installing  two  mercury  vapor  street  lights  on  Eugenia  Avenue  Stairway  - 
Prospect  Avenue  to  Winfield  Street,  as  depicted  in  their  Drawing 
SEL  5000;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works1  proposal  for  lighting  Eugenia  Avenue  Stairway  -  Prospect 
Avenue  to  Winfield  Street  with  the  provision  that  construction  methods, 
component  selection  and  other  details  meet  with  the  approval  of  the 
Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

I   JULY  13  1976 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NQ?f>  Q£/'i 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  512,  San  Joaquin 
River  Valve  House,  Repairs  and  Piping,  as  satisfactorily 
completed;  authorizes  an  extension  of  time  of  264  days  due  to 
delayed  delivery  of  equipment;  and  approves  final  payment  of 
$7,229 o00  in  favor  of  the  Contractor,  Vetter  Plumbing  Co.,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0275 

RESOLUTION  No  


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  443,  Moccasin 
Dam  Spillway,  Construct  Weir  and  Energy  Dissipator  and  Red 
Mountain  Bar  Wasteway  Training  Walls  as  satisfactorily 
completed;  approves  debit  Modification  of  Contract  No.  1 
in  the  amount  of  $25,208.02;  approves  credit  Modification 
of  Contract  No.  2  in  the  amount  of  $1,000;  authorizes  an 
extension  of  time  for  unavoidable  delays  for  a  total  of 
40  calendar  days;  assesses  liquidated  damages  for  an  avoidable 
delay  of  10  days  for  a  total  of  $1,000;  and  approves  final 
payment  in  the  amount  of  $52,153.94  to  the  contractor 
Hensel  Phelps  Construction  Company. 


2  fjereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

\  JULY  1  3  1976  i^se* 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION        6     "-^V f * 


RESOLVED,  That  th±3  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  Bid  Call  as 
follows: 

Water  Department  Contract  No.  1709  -  Paving  Portion  of 
Ranch  Road  (Alameda  County)  and  Pulgas  Temple  Parking 
Area  (San  Mateo  County) 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions 
of  Chapter  31,  Section  31.22(a)  of  the  San  Francisco 
Administrative  Code,  this  project  is  hereby  declared  to 
be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  is  classified  as  an  activity  under  Class  lc 
(2)  as  set  forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission  on 
July  25,  1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

I  JULY  1  3  1976 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.'  °*  "'  ^  *  * 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  (only) 
regular  and  responsible  bidder,  the 
following  contract: 

San  Francisco  Water  Department  Contract 
No.  1706  -  For  the  Repaying  of  Street  and 
Sidewalk  Openings  for  the  San  Francisco 
Water  Department  for  the  Fiscal  Year 
Ending  June  30,  19  77  -  to  Pacific  Pavements, 
Company,  Ltd.  in  the  amount  of  $768,925.00. 


"erebv  certify  thiit  tta  foregoing  rtsolutuyn  wcu  adopted  hy  the  Public  Utilities  Commission. 

|  JULY  1  3  1976 


it  its  meeting  oj 


Secretary  o.r&- Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No'  "      °  g 


RESOLVED,  That  this  Commission  hereby 
awards  to  the  lowest  regular  and  responsible 
bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No. 
1540  -  Installation  of  30-Inch  Steel  Main  in 
Parnassus  and  Fifth  Avenues  -  to  McGuire  and 
Hester  in  the  net  amount  of  $72,777.00,  and 
all  other  bids  for  the  above  described  work 
are  hereby  rejected. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
its  meeting  of   J  U  L  Y  1  3  19/6 


Secretary  and  Assistant  General  "Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No'  ^      xj ' 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular 
and  responsible  bidder,   the  following 
contract: 

San  Francisco  Water  Department  Contract 
No.   1690  -  Excavation  and  Repaving  for 
Water  Service  Trenches  -  to  Bepco,  Inc. 
in  the  amount  of  $89,735.00,  and  all 
other  bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  [     ^  U  L  Y  1  3  1976 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Na7Jtj~ OSS 0 


RESOLVED,  That  in  accordance  with  ORdinance 

No.   450-73,  this  Commission  does  set  2:30  p.m.,  on 

the  General  Manager  Of  P«  Utilities,  tlje 

August  10,  19  76,  in  Room  2  82,  City  Hall,  for  a  special 
assessment  lien  hearing  on  the  report  of  delinquent 
water  accounts  in  excess  of  one  hundred  dollars  ($100.00) 
and  any  protests  or  objections  hereto  will  be  heard  at 
that  time;  and,  be  it  further 

RESOLVED,  That  the  Secretary  of  the  Commission 
shall  notify  the  owners  of  the  properties  listed  in  the 
report  by  letter  at  the  official  address  of  the  owner 
maintained  by  the  Tax  Collector  of  the  City,  not  less 
than  ten  (10)  days  prior  to  the  date  of  the  hearing. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

o,.  1   J  U  I  Y  1  3  1976  ^ 


Secretary  an^Jissistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nc 


Resolved,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 
ment General  Manager  and  Chief  Engineer,  and  the  City  Attorneys, 
hereby  approves  the  write-off  of  Uncollectible  Accounts  Re- 
ceivables which  are  more  than  ninety  days  past  due,  month  of 
May,   1976  in  the  amount  of  $6,308.46  per  San  Francisco 
Water  Department  list  of  May  30,  1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

T"   I  f|  I  V  1  9  1Q7C 
at  its  meeting  of  w  L   "   10  1  -  '  L 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

N26-Q282 


RESOLUTION 


RESOLVED ,  That  this  Commission  hereby  approves 
collections,  month  of  June  19  76,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Depart- 
ment, in  the  amount  of  $521.80. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

m *» .«»« of  j   JULY  1  3  1976  ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ™<*  '"'  ^  ' 

WHEREAS,  Passenger  counts  taken  In  recent  years  on  Line  33-Ashbury  confirm 
that  patronage  on  the  downtown  portion  of  this  line  has  consistently  fallen 
well  below  the  averages  for  other  Municipal  Railway  lines  serving  the 
downtown  area;  and 

WHEREAS,  The  quantity  of  transit  service  on  the  downtown  portion  of  line 
33-Ashbury  has  consistently  exceeded  the  demand  for  service  In  relation  for 
reasonable  standards;  and 

WHEREAS,  The  most  heavily  utilized  portion  of  Line  33-Ashbury  has  consistently 
been  that  portion  of  the  line  west  of  Mission  Street;  and 

WHEREAS,  The  portion  of  downtown  served  by  Line  33-Ashbury  is  also  served 
by  lines  41-UnIon  and  25-Bryant,  among  others,  and,  under  this  proposal 
convenient,  direct  connections  with  these  lines  would  continue  to  be  made 
for  the  benefit  of  Line  33-Ashbury  patrons,  and  a  new  connection  to  Line  27-Noe 
which  also  serves  the  South-of -Market  area  would  be  made;  and 

WHEREAS,  Connections  with  lines  8-Market,  9-RIchland,  12-Ocean,  14-MIssion, 
22-Fillmore,  24-Di visadero,  26-VaIencia,  47- Van  Ness  (Potrero)  and  53-Southern 
Heights,  among,  others,  would  also  be  maintained  and  in  some  instances  made 
more  convenient  by  a  new  transfer  connection  at  Sixteenth  and  Bryant  Streets;  and 

WHEREAS,  Line  33-Ashbury  presently  operates  to  downtown  only  on  weekdays  and 
until  6:00  p.m.,  and  at  other  times  operates  only  to  Seventeenth  and  Folsom 
Streets;  and 

WHEREAS,  The  presently  proposed  revisions  of  service  are  consistent  with  the 
desirable  long  range  plan§  for  Municipal  Railway  services;  and 


1 

PUBLIC  UTILITIES  COMMISSION 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  N<4.  V>  ■> 

WHEREAS,  The  present  proposal  would  allow  a  net  cost  saving  of  up  to  $37,000 
In  committed  capital  expenses  to  be  realized  through  the  avoidance  of 
presently  scheduled  overhead  line  work  which  would  become  unnecessary;  and 

WHEREAS,  A  considerable  additional  expense  would  be  avoided  by  obviating  the 
necessity  of  constructing  underground  electrical  feeder  cable  facilities 
along  Harrison  Street;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to  abandon 
service  on  that  portion  of  line  33-Ashbury  from  Eighteenth  Street  and  South 
Van  Ness  Avenue  via  Eighteenth,  Folsom,  and  Fourth  Streets  to  Harrison  Street,, 
and  returning  via  Harrison,  Fourteenth,  Folsom,  and  Eighteenth  Streets  to 
South  Van  Ness  Avenue;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  operation  of  line  33-Ashbury  via 
the  present  routing  from  Golden  Gate  Park  to  Eighteenth  Street  and  South 
Van  Ness  Avenue  and  thence  via  South  Van  Ness  Avenue  and  Sixteenth  Street  to 
Bryant  Street,  and  returning  via  Bryant  Street,  Seventeenth  Street,  and 
South  Van  Ness  Avenue  to  Eighteenth  Street,  and  thence  via  the  present  route 
to  Golden  Gate  Park;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  Municipal  Railway  to  adjust 
headways  over  the  revised  route;  and  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Board  of  Supervisors,  in  accordance 
with  Charter  Section  3„595  (c)  not  to  disapprove  this  partial  abandonment 
of  service,  and  be  it  further 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mo OvOS O 


RESOLVED,  That  If  the  Board  of  Supervisors  does  not  disapprove  this  partial 
route  abandonment  and  adjustment  of  headways,  the  Municipal  Railway  may 
place  schedules  into  effect  that  account  for  the  above-noted  changes  to 
service  on  line  33-Ashbury. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*  J  U  LY  13  19/6  ^ 


at  its  meeting  of 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

C!TY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No*  —  '  


WHEREAS,  The  Municipal  Railway  under  its  Transit 
Improvement  Program  is  installing  a  UHF/Base  Mobile 
Communication  System;  and 

WHEREAS,  The  system  requires  base  stations  for 
communication  equipment;  and 

WHEREAS ,  The  Bank  of  America  is  willing  to  lease 
space  for  a  base  station  at  a  rental  of  $1.00  per  year; 
now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission 
approves  the  proposed  lease  and  requests  the  Director 
of  Property  to  execute  the  lease. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

******  !  JULY  131975  -  ^> 


Secretary  and  Assistant  General  Manager 


"7V  n  ) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  C£^A,N  F^JJCIftCO 

RESOLUTION  No  _ 


WHEREAS,  Cable  Car  Friends  and  San  Francisco  Beautiful  have 
offered  a  cash  gift  for  the  purpose  of  refurbishing  Cable  Car  No.  2  in 
honor  of  the  City's  bicentennial;  and 

WHEREAS,  This  gift  was  tendered  with  the  understanding  that  the 
Municipal  Railway  will  do  the  refurbishing  in  their  own  shops  at  an 
estimated  cost  of  $3,965;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  in  accordance  with  Charter 
Section  3.500(d),  tentatively  accepts  the  $3,965  cash  gift  to  be  used  to 
reimburse  the  Railway  for  the  cost  of  refurbishing  Cable  Car  No.  2;  and, 
be  it  further 

RESOLVED,  That  this  Commission  requests  the  Board  of  Supervisors 
to  accept  this  cash  gift  in  behalf  of  the  City  in  accordance  with  Charter 
Section  1.101  and  the  terms  of  the  donors. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JULY  13  1976 

at  its  meeting  of  


Secretary  and  Assistant  General  Mam.:_ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  -* 

WHEREAS,  Structural  repairs  to  Twin  Peaks  Tunnel  are  being 
performed  under  Contract  No.  MR-622R;  and 

WHEREAS,  It  has  been  determined  that  an  alternate  method  of 
grout  application,  not  permitted  under  the  existing  language  of  the 
Contract  Specifications,  would  provide  benefit  to  both  the  contractor 
and  the  City;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of  Con- 
tract  No.  3  in  the  estimated  credit  amount  $2,546.20  to  amend  the  Con- 
tract Specifications  to  allow  use  of  the  alternate  method. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commksiem 

at  its  meeting  of    j    JUL  Y  1  3  I97g 

i^Z—z^^   ^ 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No^6~0287 


WHEREAS,  Electrical  equipment  and  appurtenances  are  being  furnished 
and  installed  under  Contract  No.  MR-622R,  Twin  Peaks  Tunnel  Electrification, 
Structural  Repairs  and  Improvements;  and 

WHEREAS,  Various  items  of  work  for  the  electrical  portion  of  the 
contract  require  revisions  or  additions  in  order  to  serve  their  intended 
purpose;  now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of  Contract 
No.  4  in  the  debit  amount  of  $1,381.00  to  amend  the  contract  to  provide 
for  furnishing  and  installing  of  two  (2)  trolley  guards  at  Eureka  Station; 
removing  and  reinstalling  five  (5)  splice  plate  supports;  furnishing  and 
installing  twenty-two  (22)  1/8"  x  20"  x  26"  and  four  (4)  1/8"  x  31"  x  33" 
micarta  panels;  and  furnishing  and  installing  two  (2)  14"  x  18"  steel  plates. 


I  hereby  certify  that  the  foregoing  resolution  wot  adopted  by  the  Pub  he  Utilities  Commission 

at  its  meeting  of.  1     JULY  1  3  1976  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY^F^AN ^FRANCISCO 
RESOLUTION  No._l  


WHEREAS,   The  Municipal  Railway  during  the  summer  of  1975  operated  a 
weekend  and  holiday  service  to  the  Fort  Cr onkh ite /Mar i n  Headlands 
section  of  the  Golden  Gate  National  Recreation  Area;  and 

WHEREAS,   The  summer  service  to  the  Marin  Headlands  provided  an  economical 
means  by  which  residents  of  San  Francisco,   particularly  those  who  are 
dependent  upon  public  transit,   can  enjoy  the  benefits  of  the  Golden  Gate 
National  Recreation  Area;  and 

WHEREAS,   The  proposed  Municipal  Railway  Route  76-Fort  Cronkhite  will 
provide  a  convenient  and  economical  service  to  the  Marin  Headlands  that 
can  be  reached  by  residents  throughout  the  City;    now,   therefore,   be  it 

RESOLVED,   That  this  Commission  authorizes  the  Municipal  Railway  to  im- 
plement Route  76-Fort  Cronkhite  that  will   operate  on  weekends  and  holidays 
from  3uly  17,   1976,   to  October  11,    1976,    (Inclusive).     The  route  alignment 
will  be  as  follows: 

NORTHBOUND:     Terminal  at  Mission  and  South  Van  Ness  then  South  Van  Ness, 
Van  Mess,   Lombard,   Richardson,   Doyle  Drive,   Golden  Gate 
Bridge   (U.S.    101),   Alexander  St.   off-ramp,   Bunker  Road,  Baker- 
Barry  Tunnel,   Bunker  Road,   Mitchell  Road,   to  Haggett,  Kirk- 
patrick,   1st  St.,   to  terminal   in  Fort  Cronkhite  parking  lot. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  »AN  F«ANCl»CO 
RESOLUTION  No  


SOUTHBOUND:         Fort  Cronkhite,   Mitchell  Road,   Bunker  Road, 

Baker-Barry  Tunnel,   Bunker  Road,  Alexander, 
Golden  Gate  Bridge   (U.S.    101),   Doyle  Drive, 
Richardson,   Lombard,   Van  Mess,  Market, 
Eleventh,   Mission  to  terminal  at  South  Van  Ness; 
and,   be  it 


FURTHER  RESOLVED,   That  the  anticipated  deficit   incurred  by  this 
service  will  be  funded  via  a  supplemental  appropriation  to  the 
Municipal  Railway  budget  of  Fiscal  Year  1977. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ]  >   J  U  L  Y  1  3  1976  ^ 

at  its  meetmg  oj.  


Secretary  and  Assistant  General  Manager 


CITY  AND  COUNTY  OF  SAN  FRANCI8CO 


PUBLIC  UTILITIES  COMMISSION 

SITY  AND  COUNTY  ' 

RESOLUTION  No.lJ:  ~  ^O.T  t 

■    ■■  ■  .    :  i  • 


RESOLVED,  That  this  Commission  hereby  fixes 
Tuesday,  August  10,  19  76,  at  2:30  p.m.,  as  the  date 

for  public  hearing  for  the  purpose  of  considering 

I 

revision  of  the  existing  schedule  of  rates,  fares 
and  charges  by  the  Municipal  Railway  so  as  to  establish 
a    fare  of  fifty  cents   (50C)  each  way  on  the  No.  76- 
Fort  Cronkhite  line. 


I  hereby  certify  that  the  foregoing  resolution  wot  adopted  hy  the  Public  Utilities  Commission 

I   JU  L  Y  13  1976 


at  its  meeting  of.  "  ' v '  v  



Secretary  and^Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  76-0269-MR 


7-13-76 


RESOLVED ,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.No. 
&  Prayer 


Ty£e 


Non-Litigated  Settlements 

Pacific  Insurance  Co. 75  C  5074-1  11-9 
and  Yoshie  Furuta  $1,754.07 

Litigated  Settlements  -  CA  Office 


Hazel  J.  Best 


73  B  1531-1  1-7 
$150,000 


Ilota  Fay  Contreras    73  T  736-1 

$75,000 


11-1 


Violet  Donnelly 
Edmond  Godfrey 
Willie  Mae  James 
Gwen  Johnson 
Geraldine  Jones 


73  B  1062-1  2-7D 
$25,000 


71  C  578-1 
$250,000 


2-7 


73  T  1240-1  2-6 
$500,000 

73  B  0098-1  3-7 
$75,000 

73  B  5269-1  2-7 
$10,000 


Claudiaette  Lindsay    72  C  0122-1  5-6 

$20,000 


Lawrence  N.  01 sen 
Ann  Peterson 
Benjamin  V.  Soohoo 

Pat  Young 


73  C  0263-1  6-3 
$15,000 

72  T  1918-1  3-7 
$50,000 


Accident  Pi/ 
Date  PD 


3-3-76 


B 


I-  3-74 

10-  25-73 

II-  8-73 

6-  4-72 
1-L6-74 

7-  12-73 
6-8-74 
9-25-72 

11-  9-73 
4-30-73 
3-23-72 


A 


71  B  2023-1  1-8 
$200,000 
(Co-Deft,  to  pay  $3,000.00) 

73  B  5000-4    15-3  1-3-74 
$100,000 
(Co-Deft,  to  pay  $4,500.00) 


Settlement 


$  1,722.31 


2,500.00 
8,500.00 
7,000.00 
10,500.00 
6,500.00 
6,500.00 
2,500.00 
5,500.00 
3,000.00 
5,500.00 
3,000.00 

4,500.00 

$  67,222.31 


Total  Settlements:  13 


Appro.  6.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Coinmission  at  its  meeting  of  July  13,  1976. 


Secretary  and  Assistant  General  Manager 


7-13-76 
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Public  Ufifr.-ftfs  Commission 
City  one)  County  of  Son  Froncisco 

S  AN     FRANCISCO,  M  U  N  I  C  i  P  A  L     R  A  I  I  W  A  Y 

9  4  9  PRESIDIO  A  V  F.  N  U  E 
SAN  FRANCISCO,  CALIF.   94115         .  ^  ^ 


Subiecf: 


Mr.  Lawrence  Bc  Martin 
President 

.Transport  Workers  Union  of  America 

Local  250- A,  AFL-CIO 

25  Taylor  St reel 

San  Francisco,  California  94102 

Dear  Mr.  Martin: 

The  Municipal  Railway  is  recommending  a  change  in  routing  on 
Line  No.  33-Ashbury.  ' 

As  you  undoubtedly  know,  the  Downtown  portion  of  the  33  is  a  relatively 
marginal  operation.  The  proposal  would  leave  intact  the  most  useful  portion 
of  the  line  and  make  it  a  strengthened  crosstown  line. 

The  line  would  operate  as  at  present  from  Golden  Gate  Park  to  Eighteenth 
Street  and  South  Van  Ness  Avenue,  thence  via  South  Van  Ness  Avenue  and 
Sixteenth  Street  to  Bryant  Street  —  returning  via  Bryant  Street,  Seventeenth 
Street,  South  Van  Ness  Avenue  to  Eighteenth  Street,  and  thence  over  the 
present  route  to  the  Golden  Gate  Park.. 

As  this  proposal  will  be  presented  to  the  Public  Utilities  Commission 
in  the  near  future,   I  would  appreciate  hearing  from  you  by  June  17,  1976 
with  any  comments  you  may  have* 

Very  truly  yours, 


M.  F.   ITTiG,  JR. 
Transit  Traffic  Superintendent 


MFI:cm 

cc:    H.  D.  Quinby 
H.  Waterman 


HETCH      HETGHY      WATER      AND  POWER 

MEMORANDUM 

DATE:     July  13 ,  1976 

TO:  JOHN  D.  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

Highlights 

Work  continued  this  month  to  clean  the  interior  of  San  Joaquin  Pipeline  No.  2  by 
sandblasting  after  the  "pigs"  failed  to  perform  as  reported  in  the  Monthly  Report 
dated  April  13 ,  1976.,    When  the  decision  to  sandblast  was  made  by  Granite  Construction 
Company,  it  was  too  late  to  complete  the  entire  section  of  pipe  this  year  so  all 
efforts  were  concentrated  on  the  36 , 700  feet  of  pipe  from  the  venturi  meter  near 
oakdale  to  the  eastern  end  of  the  steel  pipe  at  Station  387+00,    Production  from  the 
sandbiasters  was  slow  and  the  removal  of  used  sand  was  difficult  but  the  paint  applica- 
tion and  patching  went  well  and  produced  excellent  results „    Only  35%  of  the  contract 
(HH-511R)  was  completed  this  year  but  Granite  has  the  option  of  returning  next  year 
to  complete  the  work.    The  pipe  was  closed  up  and  flushed  against  the  temporary  bulk- 
head at  the  San  Joaquin  River  on  June  29,  1976,  and  should  be  ready  for  use  by  the 
second  week  of  July. 

HETCH  HETGHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

July  ls  1976 

Capacity 

July  1,  1975 

Capacity 

Hetch  Hetchy 

360,400 

201,576 

56 

331,594 

92 

Lake  Lloyd 

268,800 

154,439 

57 

240,595 

90 

Lake  Eleanor 

27,100 

2,563 

9 

26,823 

99 

656,300 

453,154 

69 

599,012 

91 

»  )  > 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  constant  at 

approximately  230  mgd  for  the  last  month. 
Power  Production 

During  the  month  of  June,  Moccasin ,  Dion  R,  Holm  and    Robert  C.  Kirkwood  Powerhouses 
generated  33.470,,  26.511  and  32.530  million  kilowatthours  respectively  for  a  total  of 
92.511  million  kilowatthours 9  having  a  value  in  excess  of  $830,000. 

HETGH  HETCHY  ENGINEERING 

HH°477  Moccasin  Penstock  Valve  House.    The  contract  has  been  advertised.    Bid  opening 
has  been  set  for  July  15,  1976. 

HH°5Q4  Moccasin  Regulating  Reservoir,  Deepen.    Studies  of  detailed  requirements  and 
criteria  are  being  made.    Alternate  methods  are  under  study. 

HH-523  Judah  St.,  20th  to  48th  Avenue  ~  Underground  Duct  System.  Further  design  work 
and  plan  preparation  progress  is  contingent  on  coordinations  with  DPW's  future  street 

work  plans . 

HH-543  Repair  and  ReRoof  Hetch  Hetchy  Buildings.    Bids  were  received  on  6/30/76. 
Western  Roofing  Service  was  the  low  bidder. 

HH-553  Replace,  Repair  and  Paint  Steel  Trolley  Poles,  Mission  Street.    Plans  and 

specifications  are  being  reviewed. 

HH-555  Red  Mountain  Bar  Surge  Shaft  Screen  and  Cover.    Design  work  and  plan  prepara- 
tion is  in  progress, 

HH-557  Replace,  Repair  and  Paint  Steel  Trolley  Poles,  Fillmore  Street.  Field  inspection 
completed.    Plans  and  specifications  are  in  progress. 

HH-558  San  Jose  and  Broad,  Metro  Center  to  Plymouth  -  Underground  Duct  System. 
Design  work  and  plan  preparation  is  in  progress. 


.2- 


)  ) 

HH-559  Folsoro  and  Howard  Streets s  Main  to  11th  Street  -  Underground  Duct  System, 
Design  work  and  plan  preparation  is  in  progress , 

HH-5SQ  Haight  Street,,  Stanyan  to  Gough  -  Underground  Duct  System.    Design  work  and 
plan  preparation  is  in  progress 0 

HH-561  Fillmore;,  Jackson 9  Presidio  and  Other  Streets  -  Underground  Duct  System, 
Design  work  and  plan  preparation  is  in  progress, 

HH-562  Fulton  and  McAllister  Streets a  Stanyan  to  Divisadero  -  Underground  Duct  System0 
Design  work  and  plan  preparation  is  in  progress . 

HH-563  Folsom  St.»  11th  to  16th  Sts.  and  11th  Street ,  Market  to  Bryant  -  Underground 
Duct  System.,    Design  work  and  plan  preparation  is  in  progress. 

HH-564  Paint  Hetch  Hetchy  Buildings s  Moccasin.    Flans  and  specifications  to  be  completed. 
Barrier  Walls  and  Deluge  System  for  Transformers a  Moccasin  and  Warnerville. 
Design  work  and  plan  preparation  is  in  progress. 

POWER  IMPROVEMENT  PROGRAM 
Electrification  Project 

The  consultant ,  PBGH8  continued  work  on  contract  plans  and  specifications  for  the 

surface  streetcar  lines  overhead  conversion  work. 

Hetch  Hetchy  review  of  Contract  HH-536  (Overhead  Conversion  -  West  Portal  Avenue)  was 
completed  and  returned  to  the  consultant  with  comments.    The  consultant  made  the 
corrections  and  submitted  the  final  plans  and  specifications  on  June  25 ,  1976.  Final 
contract  documents  are  being  prepared  for  approval  by  the  PUC  and  UMTA  and  advertising 
for  bids  in  late  July. 

Hetch  Hetchy  review  of  the  95%  completion  level  plans  and  specifications  for  Contracts 
HH-524,  HH-532S  HH-5332  HH-534  and  HH-535  continued,  with  emphasis  on  Contract  HH-524 
(K  Line,  Juniper©  Serra  to  Geneva) s  scheduled  for  completion  or  plans  and  specifica° 
tions  in  August. 


) 


The  consultant  continued  work  to  determine  the  nature ,  degree,  cause  and  correction 
of  deviations  in  catenary  construction  from  contract  designs  in  the  Market  Street 
Subway  and  Twin  Peaks  Tunnel. 

Substation  Project  i 

Contract  HH-529,  Carl  Substation,  Construct  Building  and  Install  Equipment,  awarded 
by  the  Public  Utilities  Commission  on  April  27,  1976  to  S.  J .Amoroso  Construction 
Company  who  submitted  the  low  bid  of  $597,800  was  certified  by  the  City  Controller 
on  June  9S  1976.    Work  will  start  in  July  following  issuance  of  the  building  permit 

by  DPWo 

Contract  HH-544,  Fillmore  Substation,  Construct  Building  and  Install  Equipment,  was 
approved  by  UMTA  on  June  4,  1976.    The  contract  was  advertised  for  bids  to  be 
received  on  July  15,  1976. 

The  consultant,  Bechtel,  Inc.,  continued  work  on  Contract  plans  and  specifications 
for  other  substations. 

The  final  plans  and  specifications  for  Contract  HH-547  (San  Jose  Substation,  Install 
Equipment)  were  submitted  by  the  consultant  on  June  15,  1976.    Final  contract  documents 
are  being  prepared  for  approval  and  advertising  in  August. 

The  85%  completion  level  plans  and  specifications  for  Contract  HH-546  (Randolph  Sub- 
station, Construct  Building  and  Install  Equipment)  were  returned  to  the  consultant  on 
June  4S  1976  with  comments  to  be  incorporated  into  the  final  plans  and  specifications. 
Review  continued  on  the  85%  completion  level  plans  and  specifications  for  Contract 
HH  548  (Taraval  Substation,  Construct  Building  and  Install  Equipment)  and  Contract 
HH-550  (West  Portal  Substation,  Install  Equipment) 

The  Board  of  Supervisors  adopted  a  resolution  on  June  7,  1976  approving  the  acquisition 
of  property  for  the  Fillmore  Substation  from  the  San  Francisco  Redevelopment  agency. 


-4- 


The  San.  Francisco  Art  Commissions,  at  their  meeting  of  June  7,  1976,  approved  the 
designs  for  Randolph  Substation  (Phase  III)  and  for  Taraval  Substation  (Phases  I,  II 
and  III) . 

The  substation  equipment  manufacturer,  ITE  Imperial  Corporation,  continued  deliveries 
under  the  purchase  contract „    Additional  equipment  is  being  received  at  the  local 
warehouse  for  later  deliveries  to  Installation  contractors.    The  equipment  for  Civic 
Center  Substation  was  received  and  lowered  into  the  station  through  the  roof  hatch 
opening  at  the  U.N.  Plaza  on  June  8,  1976.,    The  Service  Engineer ,  assigned  by  ITE  to 
assist  during  Installation  and  testing  of  the  new  equipment,  continued  to  provide 
assistance  at  the  four  Gap  Breaker  Stations  and  at  Downtown,  Civic  Center  and  Church 
Substations . 

Work  started  on  the  preparation  of  plans  and  specifications  for  the  purchase  of 
additional  substation  equipment  for  Stations  Es  F,  J  and  N.    The  recently  approved 
amendment  to  the  Power  Improvement  Program  provides  for  the  acquisition  and  rehabili- 
tation of  these  substations,  now  owned  by  the  P ,  G  „  &£ .  Company. 

Control  and  Communication  Project 

The  Consultant,  Systems  Control,  Inc.,  continued  with  the  preparation  of  final  plans 
and  specifications  for  the  supervisory  control  system  and  for  the  subway  maintenance 

telephone  system. 
Feeder  Undergroundlng 

Final  contract  documents  are  being  prepared  for  Contract  HH-540,  Feeder  Undergroundlng s 
Sutter  and  McAllister  Streets,  for  approval  and  advertising  in  August.    Work  continued 
on  the  preparation  of  plans  and  specifications  for  Contract  HH-552,  Feeder  Undergrounding, 
Judah,  Irving,  Duboce,  Fillmore  and  Church  Street.    Work  continued  on  the  preparation 
of  plans  and  specifications  for  the  feeder  undergrounding  work  on  Folsom  and  Howard 
Streets  to  be  included  in  Contract  HH-448.    Work  continued  on  the  plans  for  duct  lines 

=5- 


) 


1 


for  feeder  undergrounding.     (See  Hetch  Hetchy  Engineering  Section.) 
The  insulated  power  cable  manufacturer,  Cyprus  Wire  and  Cable  Company,  continued 
deliveries  under  the  purchase  contract.    Approximately  8,500  feet  of  cable  was 
delivered  to  the  City's  contractors  for  installation  in  the  Market  Street  Subway 
and  the  Twin  Peaks  Tunnel  electrification  contracts.    An  additional  78,000  feet  of 
cable  was  ordered  during  June  for  other  contracts. 
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CURTIS  E.  GREEN 
GENERAL  MANAGER 


Strike 

The  interruption  of  transit  service  resulting  from  the  craft  workers  strike  that 
began  March  31  ended  on  May  8.    Therefore,  this  fact  greatly  distorts  any  com- 


parisons  of  data  listed 

in  this  report 

for  this  year 

versus  last. 

BUREAU  OF  ACCOUNTS 

Revenue  Passengers 

1976 

1975 

Difference 

% 

Total  revenue  pass. 

6,607,730 

9,856,554 

(3,248,824) 

(33.0) 

Fast  Pass  passengers 
Fast  Passes  sold 

735,441 
15,009 

1,907,619 
38,931 

(1,172,178) 
(  23,922) 

(61.5) 

Senior  Pass  passengers 
Senior  Passes  sold 

222,227 
4,535 

274,547 
5,603 

(  52,320) 
(  1,068) 

(19.1) 

Passenger  Revenue 

$1,250,265 

$2,062,507 

(  812,242) 

(39.4) 

BUREAU  OF  PUBLIC  SERVICE 
Passenger  Information  Service 


1976 


1975 


Difference 


Complaints  1,413 

Commendations  98 

Information  calls  registered  75,857 

Information  calls  processed  68,370 

Information  calls  lost  7,487 


1,454 

267 
65,339 
59,450 
5,889 


(41) 
(169) 
10,518 
8,920 
1,598 


(2.8) 
(63.3) 
16.1 
15.0 
27.1 


BUREAU  OF  TRANSPORTATION 
PLANNING  DIVISION 

Market  Street  Trolley  Coach  Report 

During  the  month  of  May,  the  environmental  review  staff  of  the  Department  of  City 
Planning  acknowledged  receipt  of  the  Railway's  Market  Street  Trolley  Coach 
Environmental  Evaluation,  but  requested  additional  information  on  ridership  and 
traffic  flow  in  order  to  reach  a  conclusion.    This  information  is  now  being  de- 
veloped by  the  Planning  Division  so  that  an  early  resolution  of  this  long-pending 
matter  may  be  obtained. 
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BUREAU  OF  TRANSPORTATION  -  PLANNING  DIVISION  (Cont'd) 
Golden  Gate  Ferry/Municipal  Railway  Transfer 

The  proposed  free  transfer  between  lines  of  the  Municipal  Railway  and  the  new  ferry 
services  of  the  Golden  Gate  Bridge,  Highway  and  Transportation  District  came  closer 
to  reality  in  May  with  the  submission  to  the  California  Department  of  Transportation 
(CALTRANS)  and  the  Metropolitan  Transportation  Commission  of  a  joint  Muni/Golden 
Gate  application  for  state  funds  to  subsidize  the  program.    The  applicants  are  now 
awaiting  a  preliminary  response  from  CALTRANS  in  order  to  make  a  final  application 
and  complete  detailed  operational  planning. 

Planning,  Operations  and  Marketing  Study  (POM) 

Members  of  the  Planning  Division  staff  continued  to  meet  with  POM  Study  consultants, 
Wilbur  Smith  §  Associates,  to  discuss  that  Study's  probable  draft  recommendations 
on  service  design.     It  is  now  understood  that,  with  minor  exceptions,  the  POM  Study 
will  not  address  the  question  of  route  electrification.    This  issue  will  be  dealt 
with,  instead,  in  an  element  of  the  "Municipal  Railway  5-Year  Plan:  1977-1982," 
to  be  completed  in  the  first  half  of  the  new  fiscal  year  by  the  Planning  Division. 

Recreational  Transit 

Members  of  the  Planning  Division  staff  are  meeting  with  consultants  to  the  Golden 
Gate  Recreational  Travel  Study  as  the  final  phase  of  that  effort  gets  underway. 
Due  to  lack  of  local  funds,  and  in  the  absence  of  a  renewal  of  last  year's  subsidy 
from  the  Department  of  the  Interior,  the  Municipal  Railway  has  been  unable,  this 
year,  to  make  a  commitment  to  provide  summer  service  to  Fort  Cronkhite,  Marin 
County,  as  was  done  last  summer.    Planning  Division  staff  have  also  met  with  staff 
of  the  Recreation  and  Park  Department  to  provide  planning  assistance  in  the  deve- 
lopment of  an  internal  shuttle  service  for  Golden  Gate  Park.    The  "Municipal 
Railway  5-Year  Plan:     1977-1982"  will  refer  to  these,  and  related  issues,  in  a 
recreational  transit  element. 


TRANSPORTATION  DEPARTMENT 


Strike  Ends 


The  crafts  workers  strike  ended  on  May  8.     Immediately,  Muni  personnel  began  in- 
specting (and  servicing  and  repairing  as  necessary)  all  the  overhead  motive  power 
lines,  tracks,  tunnels,  and  miscellaneous    equipment  to  insure  safe  operation. 
Revenue  Service  began  at  19th  and  Castro  Streets  with  Run  75  on  Line  8  Market 
taking  Coach  780  on  an  inbound  trip.    All  lines  were  in  service  by  mid- afternoon. 


Inspector's  Activity 


Parking  in  bus  zones 
Operators'  rule  violations 


Number  of  Citations  Issued 


5/2/  thru 
5/29/76 

900 

399 


5/4/  thru 
5/51/75 
1,244 
617 


Difference 


(344)  (27.7) 
(218)  (35.3) 
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CLAIMS  DEPARTMENT 
Claims  Settlements 

Budgeted  July  1,  1975  to  June  30,  1976  $2,900,000 

Settled  July-Apr<>  1356  Claims  $2,543,316 
Settled  in  May               112      11  241,557 

1468  Claims  $2,784,873  2,784,873 
Balance  $  115,127 

Settled  July-May  1614  Claims  $2,718,719 

1974-75 

Difference  (146  Claims)        $      66,154  2*4% 

At  the  end  of  May,  1976,  unpaid  settlements  and  judgements  amounted  to  $444,353 
due  to  insufficient  funds .    At  the  end  of  May,  1975,  the  unpaid  amount  was  $700,275 
Both  of  these  amounts  are  in  addition  to  the  amounts  listed  above., 

Accidents  (Includes  non-operationals) 

1975-76  1974-75  Difference  % 


July-April  4940  5662  (722)  (12,8) 

May  344  592  (248)  (41.9) 

Total  to  date  5284  6254  (970)  (15 . 5) 


TRANSIT  IMPROVEMENT  PROGRAM 

Fare  Collection  and  Extraction  System  (Contract  No.  MR-614) 

Plans  and  specifications  for  this  project,  using  the  vacuum  system  as  manufactured 
by  Keene  Corporation,  were  approved  for  bid  call  by  the  City's  Public  Utilities 
Commission  on  January  28,  1975,  pending  UMTA  concurrence. 

The  TIP  Control  Group,  after  extensive  study  and  evaluation  of  various  systems, 
concluded  the  system  that  utilized  the  method  of  vacuuming  revenue  from  the  bus 
fare  box  into  a  central  vault  offered  the  maximum  security  and  efficiency.  All 
the  findings  which  justified  a  sole  source  procurement  of  a  vacuum  bus  fare  collection 
system  with  the  Keene  Corporation  were  submitted  to  UMTA  for  approval.    This  request 
is  now  approved.    A  sole  source  procurement  contract  in  lieu  of  the  conventional  bid 
contract  is  presently  being  negotiated. 


Transit  Stop  Signs  -  Phase  I  (Contract  No.  MR-616) 

Plans  and  specifications  for  this  project  have  been  submitted  to  the  City's  Public 
Utilities  Commission  and  approved  by  the  PUC  for  bid  call,  after  concurrence  by  the 
Federal  Highway  Administration  (FHWA) . 


-3- 


Transit  Stop  Signs  -  Phase  I  (Contract  No*  MR-616)  -  (Cont'd) 

The  work  to  be  performed  under  this  contract  consists  of  the  fabrication  and  in- 
stallation of  1,500  transit  stop  signs  along  several  key  bus  routes .    This  is  the 
first  of  a  multi-phased  program  to  provide  Muni  riders  with  a  uniform,  fully- 
integrated,  transit  information  system *    Subsequent  phases,  each  involving  about 
the  same  number  of  units,  will  be  regularly  implemented  until  all  Muni  surface 
stops  have  one. 

Passenger  Waiting  Shelters  -  Phase  II  (Contract  No,  MR-635) 

Plans  and  specifications  for  this  project  have  been  approved  by  the  City's  Public 
Utilities  Commission,  subject  to  FIIWA  concurrence * 

The  work  to  be  performed  under  this  contract  consists  of  the  fabrication  and  in- 
stallation of  65  shelters  of  various  sizes  and  designs .    The  sites  were  selected 
on  the  basis  of  patronage  statistics  and  representative  distribution*    This  project 
is  the  second  phase  of  the  shelter  program .    The  shelters  of  the  first  phase  of 
this  program,  under  Contract  No,  MR- 6 15,  consisting  of  56  shelters,  are  currently 
being  erected  at  various  locations  throughout  the  City* 

Design  of  Transit  Car  Maintenance  and  Storage  Facilities  and  Terminal 
(New  Muni  Metro  Center) 

Third  amendment  to  this  professional  services  agreement  to  provide  additional  con- 
sulting services  during  the  construction  phase  has  been  approved  by  the  City's 
Public  Utilities  Commission  and  UMTA. 

The  construction  of  the  Muni  Metro  Center  has  reached  the  stage  in  which  specialized 
technical  support  services  from  the  consultant  including  job  site  visits  by  the 
consultant's  personnel  are  required*    This  third  amendment  to  the  original  agreement 
will  provide  the  City  with  these  much  needed  services* 

Field  Survey  and  Preparation  of  Plans  and  Specifications  for  Various  Portions  of 
M-Line  Reconstruction 

The  execution  of  this  agreement  has  been  approved  by  UMTA*    The  contract  is  now  in 
the  process  of  being  executed* 

The  work  to  be  performed  under  this  contract  consists  of  providing  professional 
services  in  the  planning,  designing,  and  preparing  construction  documents  for  M-Line 
track  reconstruction  on  West  Portal  Avenue  to  19th  Avenue  and  Junipero  Serra 
Boulevard,  and  the  M-Line  extension  to  BART  Station  at  Balboa  Park* 

Embarcadero  Station  Muni  Track  Extension  Beyond  the  Ventilation  Shafts  -  Professional 
Services  Agreement 

A  request  for  professional  services  to  design  a  Muni  turnaround  facility  beyond  the 
Embarcadero  Station  has  been  submitted  for  approval  by  UMTA. 

At  present,  the  Muni  track  level  has  been  extended  in  the  Embarcadero  Station  through 
the  vent  shafts*    The  track  extension  and  turnaround  facility  easterly  of  the  station 
has  to  be  developed  and  constructed  now  so  that  it  will  be  available  for  use  by  Muni 
as  soon  as  possible  after  Muni  Metro  operations  have  commenced*    Under  this  pro- 
fessional services  agreement,  the  consultant  will  design  the  facility  and  prepare 
detailed  plans  and  specifications  for  the  construction  bid  documents* 
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ENGINEERING  DIVISION 
MONTHLY  REPORT  FOR  MAY   19  7  6 


PUC  Meeting  5-11-76: 

No  Engineering  Division  business  on  agenda. 


PUC  Meeting  5-25-76 

Authorized   for  Bid  Call 

Contract  WD-154  0  -  Laying  of  30-Inch  Steel  Pipe 
in  Parnassus  and  Fifth  Avenue.     Bid  Date  6-24-76. 


Completion  of  Contract 

Contract  WD-1674  -  Laying  of  4-Inch  and  6-Inch 
Ductile  Iron  Main  in  Water,   Jones,   Shannon  and 
Kearny  Streets.     Rosas  Construction  Company  in 
the  total  amount  as  modified  of  $61,250.68. 


General 


Lower  Crystal  Springs  Dam  design  and  construction 
was  honored  by  the  California  Section  American 
Society  of  Civil  Engineers  as  an  engineering 
landmark  on  May  20,   1976  at  a  dedication  at  the 
site . 

This  historic  structure  constructed  in  1387-1890 
withstood,  the   19  0  6  earthquake  even  though  only 
one  quarter  mile  from  the  rift. 

The  safety  of  the  dam  is  now  being  investigated 
by  experts  in  the  field  of  structures,  seismicity 
and  geology  in  view  of  the  latest  developments  in 
these  fields. 


6-15-76 
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CONFLICT  OF  INTEREST  CODE 
OF  THE 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
AND  ITS  DEPARTMENTS  AND  BUREAUS 

SECTION  I.     Purpose.     Pursuant  to  the  provisions  of  Govern- 
ment Code  Sections  87300,  et  seq.,  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  hereby  adopts  the 
following  Conflict  of  Interest  Code  for  the  Commission  and  its 
Departments  and  Bureaus.     Nothing  contained  herein  its  intended 
to  modify  or  abridge  the  provisions  of  the  Political  Reform  Act 
of  1974   (Government  Code  Section  81000) .     The  provisions  of  this 
Code  are  additional  to  Government  Code  Section  87100  and  other 
applicable  laws  pertaining  to  conflicts  of  interest  (including, 
but  not  limited  to,  Government  Code  Sections  1090,  et  seq.,  and 
Section  8.105  of  the  Charter  of  the  City  and  County  of  San  Francisco) 
Except  as  otherwise  indicated,  the  definitions  of  said  Act  and 
regulations  adopted  pursuant  thereto  are  incorporated  herein  and 
this  Code  shall  be  interpreted  in  a  manner  consistent  therewith. 

SECTION  II.     Designated  Positions.     The  positions  listed  on 
Exhibit  "A"  are  designated  positions.     Officers  and  employees 
holding  those  positions  are  designated  employees  and  are  deemed  to 
make,  or  participate  in  the  making  of,  decisions  which  may  foresee- 
ably  have  a  material  effect  on  a  financial  interest. 

SECTION  III.     Disclosure  Statement.     Designated  positions 
shall  be  assigned  to  one  or  more  of  the  disclosure  categories  set 


) 


forth  on  Exhibit  "B".     Each  designated  employee  shall  file  an 
annual  statement  disclosing  that  employee's  interest  in  invest- 
ments, real  property,  and  income,  designated  as  reportable  under 
the  category  to  which  the  employee's  position  is  assigned  on 
Exhibit  "B". 

SECTION  IV.     Place  and  Time  of  Filing, 

(a)  Each  designated  employee  required  to  submit  a  statement 
of  financial  interests  shall  file  the  original  with  the  General 
Manager  of  Public  Utilities.  x 

(b)  The  General  Manager  of  Public  Utilities  shall  make  and 
retain  a  copy  and  forward  the  original  to  the  Clerk  of  the  Board 
of  Supervisors. 

(c)  A  designated  employee  required  to  submit  a  statement  of 
financial  interest  shall  submit  an  initial  statement  within  30 
days  after  the  effective  date  of  this  Code. 

(d)  Civil  service  employees  appointed t  promoted  or  transferred 
to  designated  positions  shall  file  initial  statements  within  30 
days  after  date  of  employment. 

(e)  All  other  employees  appointed,  promoted  or  transferred  to 
designated  positions  shall  file  initial  statements  not  less  than 
10  days  before  assuming  office  unless  an  earlier  assumption  of 
office  is  required  by  emergency  circumstances,  in  which  case  the 
statement  shall  be  filed  within  30  days  thereafter. 

(f)  Annual  statements  shall  be  filed  during  the  month  of 
February  by  all  designated  employees.     Such  statements  shall  cover 
the  period  of  the  preceding  calendar  year. 

(g)  A  designated  employee  required  to  file  a  statement  of 
financial  interest  with  any  other  agency,  which  is  within  the  same 


territorial  jurisdiction,  may  comply  with  the  provisions  of  this 
Code  by  filing  a  duplicate  copy  of  the  statement  filed  with  the 
other  agency,  in  lieu  of  an  entirely  separate  document. 

SECTION  V.     Contents  of  Disclosure  Statements.  Disclosure 
statements  shall  be  made  on  forms  supplied  by  the  General  Manager 
of  Public  Utilities  and  shall  contain  the  following  information: 

(a)  Contents  of  Investment  and  Real  Property  Reports: 
When  an  investment,  or  an  interest  in  real  property  of  a 

designated  employee  or  a  member  of  his  or  her  immediate  family,  i 
required  to  be  reported,  the  statement  shall  contain: 

(1)  A  statement  of  the  nature  of  the  investment  or 

interest; 

(2)  The  name  of  the  business  entity  in  which  each  invest 
ment  is  held,  and  a  general  description  of  the  business  activity 
in  which  the  business  entity  is  engaged; 

(3)  The  address  or  other  precise  location  of  the  real 

property; 

(4)  A  statement  whether  the  fair  market  value  of  the 
investment,  or  interest  in  real  property,  exceeds  ten  thousand 
dollars   ($10,000),  and  whether  it  exceeds  one  hundred  thousand 
dollars   ($100,000).     This  information  need  not  be  provided  with 
respect  to  an  interest  in  real  property  which  is  used  principally 
as  the  residence  of  the  filer. 

(b)  Contents  of  Personal  Income  Reports: 

When  personal  income  is  required  to  be  reported,  the  state- 
ment shall  contain: 

(1)  The  name  and  address  of  each  source  of  income  aggre- 
gating two  hundred  and  fifty  dollars   ($250)  or  more  in  value,  or 


twenty-five  dollars   ($25)  or  more  in  value  if  the  income  was  a 
gift,  and  a  general  description  of  the  business  activity,  if  any, 
of  each  source; 

(2)  A  statement  whether  the  aggregate  value  of  income 
from  each  source  was  greater  than  one  thousand  dollars  ($1,000), 
and  whether  it  was  greater  than  ten  thousand  dollars  ($10,000); 

(3)  A  description  of  the  consideration,  if  any,  for  which 
the  income  was  received; 

(4)  In  the  case  of  a  gift,  the  amount  and  the  date  on 
which  the  gift  was  received. 

(c)  Contents  of  Business  Entity  Income  Reports: 

When  income  of  a  business  entity,  including  income  of  a  sole 
proprietorship  is  required  to  be  reported,  the  statement  shall 
contain : 

(1)  The  name,  address,  and  a  general  description  of  the 
business  activity  of  the  business  entity; 

(2)  In  the  case  of  a  business  entity  which  provides  legal 
or  brokerage  services,  the  name  of  every  person  who  paid  fees  to 
the  business  entity  if  the  filer's  prorata  share  of  fees  from  such 
person  was  equal  to  or  greater  than  one  thousand  dollars  ($1,000); 

(3)  In  the  case  of  a  business  entity  not  covered  by 
paragraph   (2) ,  the  name  of  every  person  from  whom  the  business 
entity  received  payments  if  the  filer's  prorata  share  of  gross 
receipts  from  such  person  was  equal  to  or  greater  than  ten 
thousand  dollars   ($10,000)  during  a  calendar  year. 

(d)  Contents  of  Management  Position  Reports: 

When  management  positions  are  required  to  be  reported, 
designated  employees  must  list  the  names  of  each  business  entity 


not  specified  above  in  which  he  is  a  director,  officer,  partner, 
trustee,  employee,  or  in  which  he  holds  any  position  of  manage- 
ment. 

(e)  Initial  Statement: 

The  initial  statement  filed  by  an  employee  appointed  to  a 
designated  position  shall  disclose  any  reportable  investments  and 
interests  in  real  property. 

(f)  Acquisition  or  Disposal  During  Reporting  Period: 

In  the  case  of  a  statement  filed  under  Section  IV   (f ) ,  if  the 
investment,  or  interest  in  real  property,  was  partially  or  wholly 
acquired  or  disposed  of  during  the  period  covered  by  the  statement, 
the  date  of  acquisition  or  disposal. 

SECTION  VI.     Disqualification.     Designated  employees  must 
disqualify  themselves  from  making  or  participating  in  the  making 
of  any  decisions  which  will  foreseeably  have  a  material  financial 
effect,  distinguishable  from  its  effect  on  the  public  generally, 
on  any  reportable  interest  of  that  employee   (except  sources  of  gifts 
less  than  $250)  or  any  other  financial  interest  as  defined  in 
Government  Code  Section  87103.     No  designated  employee  shall  be 
prevented  from  making  or  participating  in  the  making  of  any 
decision  to  the  extent  his  or  her  participation  is  legally 
required  for  the  decision  to  be  made. 

SECTION  VII.     Manner  of  Disqualification.     If  a  designated 
employee  is  given  an  assignment  from  which  he  or  she  may  have  a 
financial  interest,  and  the  assignment  involves  the  making  or 
participation  in  the  making  of  a  governmental  decision,  the 
employee  shall  refrain  from  acting  upon  the  matter  and  shall 
execute  a  disqualification  statement  in  the  form  of  a  memorandum 


'stating  the  nature  of  the  employee's  financial  interest  and  the 
reason  the  assignment  involves  the  making  or  participation  in  the 
making  of  a  governmental  decision  which  will  materially  financially 
affect  that  interest.     The  original  and  a  copy  shall  be  given  to 
the  employee's  immediate  supervisor.     The  supervisor  shall  forward 
the  original  to  the  General  Manager  of  Public  Utilities  through 
the  Department  or  Bureau  Head  and  one  copy  shall  be  retained  by 
the  supervisor.     The  General  Manager  of  Public  Utilities  shall 
evaluate  the  disqualification  statement  and  if  he  concludes  the 
employee  should  be  disqualified  from  participation  in  the  matter, 
he  shall  immediately  cause  the  matter  to  be  reassigned  to  another 
employee.     If  the  General  Manager  of  Public  Utilities  concludes 
that  the  employee  is  not  disqualified  from  acting, the  employee 
shall  be  notified  in  writing  of  the  decision  of  the  General 
Manager  of  Public  Utilities  and  may  resume  work  on  the  assignment. 

In  the  case  of  a  designated  employee  who  is  a  member  of  the 
Public  Utilities  Commission,  notice  shall  be  given  at  the  meeting 
during  which  consideration  of  the  decision  takes  place  and  shall 
be  made  part  of  the  official  record  of  the  Public  Utilities 
Commission.     The  member  shall  then  refrain  from  participating  and 
shall  attempt  in  no  way  to  use  his  or  her  official  position  to 
influence  any  other  person  with  respect  to  the  matter. 


*  *  * 

£  EXHIBIT  "A" 

PUBLIC  UTILITIES  COMMISSION 
Designated  Positions 


GENERAL  OFFICE 

1-2-3  Commissioners 

"  "  "  General  Manager,  Public  Utilities  Commission 

"  "  "  Secretary  &  Assistant  General  Manager,  Administrative 

"   "  "  Assistant  General  Manager,  Finance 

"  "  "  Assistant  to  the  General  Manager,  Public  Relations;  Director 

Bureau  of  Public  Service 

n  "  "  Chief  Accountant 

ii  ii  ii  Director  of  Transportation 

"  "  "  Director,  Bureau  of  Personnel  &  Safety 

"  "  "  Contracts  Compliance  Officer 

"  "  "  Senior  Departmental  Personnel  Officer 

■  "  "  Chief  of  EDP  Systems 

"   "  "  Consultants 

BUREAU  OF  LIGHT,    HEAT  &  POWER 


1-2-3 
ii   ii  ii 

4B 
ii 

H   H  it 


Electrical  Engineer 
Assistant  Electrical  Engineer 
Associate  Electrical  Engineer 
Line  Inspector 
Consultants 


MUNICIPAL  RAILWAY 


1-2-3 
ii  ii 

•i  ii 

1A-2- 
ii  ii 


General  Manager 

Deputy  General  Manager,  Operations  &  Administration 

Deputy  General  Manager,  Engineering  &  Planning 

Transit  Equipment  Engineer 

Civil  Engineer 

Head  Accountant 

Senior  Purchaser 

Architect 

Senior  Architect 

All  Professional  Engineering  Classifications 
General  Claims  Agent 
Assistant  Claims  Agent 

Security  Chief,  Municipal  Transit  System 
Transportation  Superintendent 
Transportation  Assistant  Superintendent 
Transit  Equipment  Superintendent 
Automotive  Transit  Equipment  Supervisor 
Electrical  Transit  Equipment  Supervisor 


; '  MUNICIPAL  RAILWAY  (contd.) 

4     Transportation  Equipment  Shops  Supervisor 

n     Cable  Machinery  Supervisor 

"     Transit  Planner  I,   II,   III,  IV 

Architect  Associate  I,  II 
"     Construction  Inspector 
w     Senior  Management  Assistant 
"    Operations  Analyst 
•  n     Senior  Materials  &  Supplies  Supervisor 
H     Safety  &  Training  Supervisor 
"     Transit  Traffic  Superintendent 
"     Transit  Control  Chief  Inspector 
"     Transportation  Division  Superintendent 
"    Transit  Environmental  Coordinator 
1-2-3  Consultants 

N. 

WATER  DEPARTMENT 


1-2-3  General  Manager  &  Chief  Engineer 

"  "  "  Assistant  General  xManager  &  Assistant  Chief  Engineer 

"  "  "  Assistant  General  Manager,  Administrative 

"  "  "  Chief  Accountant 

"  "  "  Water  Purification  Division  Manager 

"  "  "  Assistant  Water  Purification  Division  Manager 

"   "  "  Agricultural  Division  Land  Agent 

11  "  "  Commercial  Division  Manager 

"  "  "  Commercial  Division  Assistant  Manager 

"   "  "  City  Distribution  Manager 

n   "  "  Assistant  City  Distribution  Manager 

ii  it  it  peninsula  Division  Manager 

ii   "  «  peninsula  Division  Assistant  Manager 

"  "  "  Alameda  Division  Manager 

"  "  "  Alameda  Division  Assistant  Manager 

n  n  H        i  Professional  Engineering  Classifications 

4A  .  Water  Construction  &  Maintenance  Suoerintendent 

"..  Water  Shops  and  Equipment  Superintendent 

"  Management  Assistant 

"  Operations  Analyst 

"  Senior  Claims  Investigator 

"  Claims  Investigator 

"  Head  Accountant 

"  Tabulating  Division  Supervisor 

"  Park  Section  Supervisor 

1-2-3  Consultants 

HETCH  HETCHY 

1-2-3  General  Manager  Hetch  Hetchy  Project,  Utilities  Engineering  Bureau 

"  "  "  Hetch  Hetchy  Project  Assistant  General  Manager 
n  it  n  professional  Engineering  Classifications 

4B  Power  &  Plant  Superintendent 

"  Superintendent  Machine  Shop  &  Equipment,  Utilities 

"  Hetch  Hetchy  Power  Superintendent  of  Operations 

"  Maintenance  &  Repair  Superintendent 

n  Maintenance  &  Repair  Assistant  Superintendent 

■  Electrical  Operations  &  Maintenance  Superintendent 

1-2-3  Consultants 


EXHIBIT 


B 


Category  1 

Persons  in  this  category  shall  disclose  all  interest  in  real 
property.      (See  Appendix  "1") 

Category  1A 

Persons  in  this  category  shall  disclose  all  interest  in  real 

property  within  the  confines  of  the  City  and  County  of  San  Francisco,, 
or  within  two  miles  of  its  boundary. 
Category  2 

Persons  in  this  category  shall  disclose  all  investments  and 
his  or  her  status  as  a  director,  officer,  partner,  trustee, 
employee,  or  holder  of  a  management  position  in  any  business 
entity  in  the  jurisdiction  doing  business  within  the  jurisdiction, 
or  in  the  future  foreseeably  might  do  business  within  the  juris- 
diction, or  having  done  business  within  the  jurisdiction  within 
two  years  prior  to  any  time  period  covered  in  a  statement  of 
financial  interest.      (See  Appendix  "1") 

Category  3 

Persons  in  this  category  shall  disclose  all  income  received 
from  any  source  located  or  doing  business  within  the  jurisdiction 
or  in  the  future  foreseeably  might  do  business  within  the  juris- 
diction.    Income  received  from  a  public  agency  need  not  be  dis- 
closed.    (See  Appendix  "1") 

Category  4 

Persons  in  this  category  shall  disclose  all  investments  in 
any  business  entity  and  any  income  from  a  source  which,  within 


\ 
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the  previous  two  years,  did  or  in  the  future  foreseeably  might, 
lease,  rent,  or  operate  from  the  property  of  the  Municipal  Railway 
or  provide  or  contract  with  the  Municipal  Railway  to  provide 
service   (including  construction,  repair,  and  maintenance) ,  equip- 
ment, materials,  supplies,  vehicles,  or  other  items  of  use  to  the 
Municipal  Railway,  and  his  or  her  status  as  a  director,  officer, 
partner,  trustee,  employee,  or  holder  of  a  management  position  in 
any  business  entity  in  the  jurisdiction,  doing  business  with  the 
jurisdiction,  planning  to  do  business  within  the  jurisdiction  or 
having  done  business  within  the  jurisdiction  within  two  years  prior 
to  any  time  period  covered  in  a  statement  of  financial  interest. 
(See  Appendix  "1") 

Category  4A 

Persons  in  this  category  shall  disclose  all  investments  in 
any  business  entity  and  any  income  from  a  source  which,  within 
the  previous  two  years,  did  or  in  the  future  foreseeably  might, 
lease,  rent,  or  operate  from  the  property  of  the  San  Francisco 
Water  Department  or  provide  or  contract  with  the  San  Francisco 
Water  Department  to  provide  service   (including  construction, 
repair,  and  maintenance),  equipment,  materials,  supplies,  vehicles, 
or  other  items  of  use  to  the  San  Francisco  Water  Department,  and 
his  or  her  status  as  a  director,  officer,  partner,  trustee, 
employee,  or  holder  of  a  management  position  in  any  business 
entity  in  the  jurisdiction,  doing  business  with  the  jurisdiction, 
planning  to  do  business  within  the  jurisdiction  or  having  done 
business  within  the  jurisdiction  within  two  years  prior  to  any 
time  period  covered  in  a  statement  of  financial  interest.  (See 
Appendix  "1") 


Category  4B 

Persons  in  this  category  shall  disclose  all  investments  in 
any  business  entity  and  any  income  from  a  source  which,  within 
the  previous  two  years,  did  or  in  the  future  foreseeably  might, 
lease,  rent,  or  operate  from  the  property  of  Hetch  Hetchy  or  pro 
vide  or  contract  with  Hetch  Hetch  to  provide  service  (including 
construction,  repair,  and  maintenance),  equipment,  materials, 
supplies,  vehicles,  or  other  items  of  use  to  Hetch  Hetchy,  and 
his  or  her  status  as  a  director,  officer,  partner,  trustee, 
employee,  or  holder  of  a  management  position  in  any  business 
entity  in  the  jurisdiction,  doing  business  with  the  jurisdiction 
planning  to  do  business  within  the  jurisdiction  or  having  done 
business  within  the  jurisdiction  within  two  years  prior  to  any 
time  period  covered  in  a  statement  of  financial  interest.  (See 
Appendix  "1") 
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APPENDIX  1 


DEFINITIONS 


(1)  Business  entity 

"Business  entity"  means  any  organization  or  enterprise 
operated  for  profit,   including,  but  not  limited  to,  a  proprietor- 
ship, partnership,  firm,  business  trust,  joint  venture,  syndicate 
corperation  or  association. 

(2)  Closing  date 

"Closing  date"  means  the  date  through  which  any  report  or 
statement  filed  under  this  code  is  required  to  be  completed. 

(3)  Designated  employee 

"Designated  employee"  means  any  Public  Utilities  Commissioner 
employee  of  the  City  and  County  of  San  Francisco  under  its  juris- 
diction or  consultant  of  the  Public  Utilities  Commission  whose 
position  is  designated  in  this  Conflict  of  Interest  Code  because 
the  holder  of  the  position  is  involved  in  the  decision-making 
process  at  any  level  where  the  decision  could  foreseeably  have  a 
material  financial  effect,,  distinguishable  from  its  effect  on  the 
public  generally,  on  any  financial  interest  reportable  by  such 
person  under  this  code.     No  employee  whose  duties  are  solely 
clerical,  secretarial  or  manual  shall  be  deemed  a  designated 
employee . 

(4)  Filer 

"Filer"  means  the  person  filing  or  required  to  file  any  state 
ment  or  report  under  this  code. 

(5)  Gift 

"Gift"  means  any  payment  to  the  extent  that  consideration  of 
equal  or  greater  value  is  not  received.     Any  person,  other  than  a 
defendant  in  a  criminal  action,  who  claims  that  a  payment  is  not 
a  gift  by  reason  of  receipt  of  consideration  has  the  burden  of 
proving  that  the  consideration  received  is  of  equal  or  greater 
value.     The  term  "gift"  does  not  include  informational  material 
such  as  books,  reports,  pamphlets,  calendars  or  periodicals.  No 
payment  for  travel  or  reimbursement  for  any  expenses  shall  be 
deemed  "informational  material." 

(6)  Immediate  Family 

"Immediate  family"  means  the  spouse  and  dependent  children. 
Whenever  disclosure  of  investments  or  interests  in  real  property 


is  required  by  this  title,  investment  and  interests  in  real 
property  of  members  of  the  immediate  family  shall  also  be  dis- 
closed. 

(7)  Income 

(a)  "Income"  means,  except  as  provided  in  subdivision   (b)  , 
income  of  any  nature  from  any  source  within  the  jurisdiction 
including,  but  not  limited  to,  any  salary,  wage,  advance,  payment, 
dividend,  interest,  rent,  capital  gain,  return  of  capital,  gift, 
including  any  gift  of  food  or  beverage,  loan,  forgiveness  or  pay- 
ment of  indebtedness,  discount  in  the  price  of  anything  of  value  un- 
less the  discount  is  available  to  members  of  the  public  without 
regard  to  official  status,  rebate,  reimbursement  for  expenses, 

per  diem,  or  contribution  to  an  insurance  or  pension  program  paid 
by  any  person  other  than  an  employer,  and  including  any  community 
property  interest  in  income  of  a  spouse.  Income  of  an  individual 
also  includes  a  pro  rata  share  of  any  income  of  any  business 
entity  or  trust  in  which  the  individual  or  spouse  owns,  directly, 
indirectly  or  beneficially,  a  10  percent  interest  or  greater. 

(b)  "Income"  does  not  include" 

(i)  Campaign  contributions  required  to  be  reported  under 
Chapter  4    (commencing  with  Section  84100)  of  Title  9  of 
the  Government  Code; 

(ii)  Salary  and  reimbursement  for  expenses  or  per  diem 
received  from  a  state  or  local  government  agency  and 
reimbursement  for  travel  expenses  and  per  diem  received 
from  a  bona  fide  educational,  academic  or  charitable 
organization; 

(iii)  Gifts  of  informational  material,  such  as  books, 
pamphlets,  reports,  calendars  or  periodicals; 

(iv)  Gifts  which  are  not  used  and  which,  within  30  days 
after  receipt,  are  returned  to  the  donor  or  delivered  to 
a  charitable  organization  without  being  claimed  as  a 
charitable  contribution  for  tax  purposes; 

(v)  Gifts  from  an  individual's  spouse,  child,  parent, 
grandparent,  grandchild,  brother,   sister,  parent-in-law, 
brother-in-law,  sister-in-law,  aunt,  uncle,  or  first 
cousin  or  the  spouse  of  any  such  person;  provided  that  a 
gift  from  any  such  person  shall  be  considered  income  if 
the  donor  is  acting  as  an  agent  or  intermediary  for  any 
person  not  covered  by  this  paragraph; 

(vi)  Any  devise  or  inheritance; 

(vii)  Interest,  dividends  or  premiums  on  a  time  or  demand 
deposit  in  a  financial  institution,  shares  in  a  credit 
union  or  any  insurance  policy,  payments  received  under 
any  insurance  policy,  or  any  bond  or  other  debt  instrument 
issued  by  any  government  or  government  agency; 
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(8)  Interest  in  Real  Property 

"Interest  in  real  property"  includes  any  leaseholds,  bene- 
ficial or  ownership  interest  or  an  option  to  acquire  such  an 
interest  in  real  property  located  in  the  City  and  County  of 
San  Francisco  or  not  more  than  two  miles  outside  the  boundaries 
of  the  City  and  County  of  San  Francisco  or  within  two  miles  of 
any  land  owned  or  used  by  the  City  and  County  of  San  Francisco,  if 
the  fair  market  value  of  the  interest  is  greater  than  one  thousand 
dollars   ($1,000).     Interests  in  real  property  of  an  individual 
include  a  pro  rata  share  of  interests  in  real  property  of  any 
business  entity  or  trust  in  which  the  individual  or  spouse  owns, 
directly,   indirectly  or  beneficially,  a  10  percent  interest  or 
greater. 

(9)  Investment 

"Investment"  means  any  financial  interest  in  or  security 
issued  by  a  business  entity,   including,  but  not  limited  to,  common 
stock,  preferred  stock,  rights,  warrants,  options,  debt  instruments 
and  any  partnership  or  other  ownership  interest,  if  the  business 
entity  or  any  parent,  subsidiary  or  otherwise  related  business 
entity  has  an  interest  in  real  property  in  the  jurisdiction,  or 
does  business  or  plans  to  do  business  in  the  jurisdiction,  or  has 
done  business  within  the  jurisdiction  at  any  time  during  the  two 
years  prior  to  the  time  any  statement  or  other  action  is  required 
under  this  code.     No  asset  shall  be  deemed  an  investment  unless 
its  fair  market  value  exceeds  one  thousand  dollars ( $1 , 000 ) .  The 
term  "investment"  does  not  include  a  time  or  demand  deposit  in  a 
financial  institution,  shares  in  a  credit  union,   any  insurance 
policy,  or  any  bond  or  other  debt  instrument  issued  by  any  govern- 
ment or  government  agency.     Investments  of  an  individual  includes 
a  pro  rata  share  of  investments  of  any  business  entity  or  trust  in 
which  the  individual  or  spouse  owns,  directly,  indirectly  or  bene- 
ficially, a  10  percent  interest  or  greater.     The  term  "parent, 
subsidiary  or  otherwise  related  business  entity"  shall  be  as 
defined  by  regulation  of  the  Fair  Political  Practices  Commission. 

(10)  Jurisdiction 

"Jurisdiction"  means  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco,  its  departments  and  bureaus,  desi 
nated  by  the  geographical  boundaries  of  any  real  property  interest 
held  by  the  Commission,  its  departments  and  bureaus. 

(11)  Period  covered 

"Period  covered"  by  a  statement  or  report  required  to  be  filed 
under  this  code  means,  unless  a  different  period  is  specified,  the 
period  beginning  with  the  day  after  the  closing  date  of  the  most 
recent  statement  or  report  which  has  been  filed,  and  ending  with 
the  closing  date  of  the  statement  or  report  in  question.     If  the 
person  filing  the  statement  or  report  has  not  previously  filed  a 
statement  or  report  of  the  same  type,  the  period  covered  begins  on 
the  effective  date  of  this  code. 


(12)  Person 

"Person"  means  an  individual,  proprietorship,   firm,  partner- 
ship,  joint  venture,   syndicate,  business  trust,  company,  corporation, 
association,  committee,   and  any  other  organization  or  group  of 
persons  acting  in  concert. 
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COMMISSIONERS 
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H.  Welton  Flynn 
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DEPARTMENTS 
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Call  to  Order- 


8s2G  p.m. 


PUBLIC  UTILITIES  COMMISSION 

Presents     Commissioner  John  F0  Henning,  Jr. ,  President 
Commissioner  H«  Wei ton  Flynn 
Commissioner  Lydia  Larsen 

John  M,  Chris tens en ,  Jr. ,  Acting  General  Manager  of 

Public  Utilities 

George  L.  Carey,  Acting  Secretary  and  Assistant 

General  Manager 

Absents       Commissioner  Dennis  V„  Carey,  Vice  President 
Commissioner  Joseph  P0  Byrne 

CITY  PLANNING  COMMISSION 

Presents     Commissioner  Gordon  Lau,  President 

Commissioner  Loby  Rosenblatt,  Vice  President 
Commissioner  Charles  Starbuck 
Commissioner  Ina  Dearman 
Commissioner  Susan  Bierman 

Ex-Of f icio  Member,  James  J„  Finn  representing  the 

General  Manager  of  Public  Utilities 

Rai  Okamoto,  Director  of  Planning 
Lynn  Pio,  Secretary 

Absents       Ex-Of f icio  Member  Thomas  J.  Mellon,  Chief  Administrative 

Officer 

************************ 


PRESIDING  OFFICER 

John  F,  Henning,  Jr.,  President,  Public  Utilities  Commission 

CONSIDERATION s     Requesting  the  Board  of  Supervisors  to  reaffirm 

its  earlier  approval  of  a  Transit  First  Plan 
developed  for  .Mission  Street  by  the  City  Planning 
Department,  Department  of  Public  Works,  and 
Municipal  Railway. 

After  the  Pledge  of  Allegiance,  Curtis  E.  Green,  Municipal  Railway 
General  Manager,  spoke  regarding  Transit  First  on  Mission  Street 
between  11th  and  Beale  Streets,  and  introduced  Jon  Twitchell  of 
the  City  Planning  staff  who  presented  the  proposal  as  amended. 

After  the  presentation  the  following  persons  spoke  concerning  the 
proposal s 


lc 

Mr.  Colbert 

Employee  of  a  business  on  Mission  Street 

2. 

Haig  Harris,  Jr. 

Attorney  for  Property  Owners  and  Tenants 

3. 

Edward  Keil 

Property  Owner  and  Attorney 

4. 

C.  R.  Arnold 

Bicycle  Coalition 

5. 

Fred's  Body  Shop 

Owner 

6. 

Norman  Rolfe 

San  Francisco  Tomorrow 
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7. 

Charles  Rozema 

Eurkea  Valley 

8. 

Maurice  Klebolt 

Citizens  Advisory  Panel-Transportation 

9  . 

Walter  Knox 

Senior  Citizens 

10, 

Jas .  McDougall 

Noe  Valley 

11, 

Bob  Glover 

SPUR 

12. 

Jas .  Dunn 

Holladay  Office  Machines 

13. 

Lawrence  Martin 

Transport  Workers  Union 

14. 

Ed  Laws on 

Chamber  of  Commerce 

15, 

Charna  Staten 

Former  Planning  Commission  staff 

16. 

Frank  Burt 

President,  Local  665 

17. 

Michael  Davis 

Muni  Driver 

18. 

Chris  Johanson 

Resident,  10th  &  Howard  area 

19. 

Douglas  Bouen 

Attorney,  Goodyear  Tire 

20. 

Mr.  Mycallsen 

Representing  himself  re  Environment 

21. 

Jack  Oppenheimer 

CAP-TRANS 

Mr.  Oppenheimer  insisted  that  the  meeting  was  illegal  as  the 
original  plan  was  not  being  discussed. 

Commissioner  Kenning  called  a  recess  at  9  s  35  p.m.  to  confer  with 
Utilities  General  Counsel  George  E.  Baglin. 

At  lOsOO  p.m.,  the  meeting  was  called  to  order  and  Mr.  Baglin 
advised  that  the  meeting  was  legal?  whereupon  Commissioner  Flynn 
moved,  and  Commissioner  Larsen  seconded  the  motion,  to  defer 
decision  until  the  next  regularly  scheduled  PUC  meeting  of  July 
27  at  2 i 30  p.m.     The  motion  carried,  3-0. 

Commissioner  Flynn  moved  and  Commissioner  Larsen  seconded  the 
motion,  to  request  that  the  Board  of  Supervisors  not  defund  the 
local  share  of  Mission  Street-Transit  Preferential  Street  Program 
(Appropriation  No.   4.672.504.000  -  $36,971.78).     The  motion 
carried,  3-0.    [Resolution  No.  76-0290.] 

The  City  Planning  Commission  voted  5-0  to  defer  Mission  Street 
until  their  next  meeting  on  Thursday,  July  22,  1976,  and  to  also 
request  the  Board  of  Supervisors  not  to  defund  the  appropriation 

as  above . 

MEETING  ADJOURNED  AT  10,15  P.M. 


[NOTEs     The  entire  meeting  was  taped. 
The  tape  is  on  file  in  the' 
office  of  the  Secretary  of  the 
City  Planning  Commission.] 


George  L.  Carey 
Acting  Secretary  and 
Assistant  General  Manager 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No!?6""0290 


WHEREAS,  The  Board  of  Supervisors  at  its  July  12,  1976 
meeting  approved  for  first  reading  the  recession  of  certain 
Capital  Improvement  appropriations?  and 

WHEREAS,  Appropriation  No.  4.6  72.504.000  Transit 
Preferential  Street  Program  (Mission  Street)   for  $36,971.78 
was  omitted  from  the  ordinance  until  a  public  hearing  could 
be  held;  and 

WHEREAS,  The  Public  Utilities  Commission  in  coopera- 
tion with  the  City  Planning  Commission  did  hold  a  Public  Hearing 
on  the  evening  of  July  15,  1976  for  which  all  property  owners 
and  businesses  on  Mission  Street  were  notified;  and 

WHEREAS,  A  new  compromise  transit  preferential  plan  for 
Mission  Street  has  been  formulated  which  enjoys  the  support  of 
many  of  the  merchants  who  were  opposed  to  the  original  Mission 
Street  plan;  and 

WHEREAS,  The  $36,971.78  appropriation  is  the  local 
match  (from  gas  tax  funds)-  and  the  transferability  of  the  Federal 
funding  is  not  assured,  and  to  rescind  the  local  match  now  would 
jeopardize  potential  federal  funding  of  the  new  compromised 
proposal;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  respect- 
fully requests  that  the  Board  of  Supervisors  not  rescind  the 
Appropriation  No.  4.672.504.000  pending  determination  of  the 
cost  of  the  new  compromise  and  confirmation  of  the  transfera- 
bility of  federal  funds  to  that  new  proposal. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  '    JULY  1  5  1976 

at  its  meeting  of. 


Secretary  and  Assistant  General  Manager 


MINUTES 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
George  R.  Moscone,  Mayor 

Room  2  82,  City  Hall 
2s40  p.m. 


July  27,  1976 


COMMISSIONERS 
John  F.  Henning,  Jr. ,  President 
Dennis  V.  Carey,  Vice  President 
H.  We It on  Flynn 
Joseph  P.  Byrne 
Lydia  Larsen 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

George  L.  Carey 

ACTING  SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 
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Call  to  Order;  2:40  p.m. 

Present:  Commissioners  Dennis  V.  Carey,  H.  We It on " Flynn , 

Joseph  P.  Byrne,  Lydia  Larsen 

Absent;  Commissioner  John  F.  Henning,  Jr. 

Vice  President  Dennis  V.  Carey  presided. 


The  minutes  of  the  regular  meeting  of  the  Commission  held  July  13, 
1976  and  the  special  meeting  held  July  15,  1976  were  approved. 


RESOLUTION 
NO. 


76-0291  HH 


On  motion  of  Flynn,  seconded  by  Larson,  the 
following  resolution  was  adopted; 

Did  Call  for  HH  Contract  No.  5  36  for  transit 
power  facilities  for  West  Portal  Avenue  under 
Power  Improvement  Program 

Vote;    Ayes-Carey,  Flynn,  Byrne,  Larsen 


76-0292  HH 


On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

Awarding  HH  Contract  544,  in  amount  of 
$651,840.00  -  Herrero  Brothers,  Inc.  of  San 
Francisco  -  Construction  of  Fillmore  Substation 


Vote;     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
follov/ing  resolution  was  adopted; 

76-0293    HH  Awarding  HH  Contract  No.  477  in  amount  of 

$64,990.00  -  Art  Brown  Construction  of  Oakdale  - 
Construction  of  Moccasin  penstock  valve  house. 

Vote;     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

76-0294    HH  Approving  excess  Modification  #4  -  Amount  $7,500 

Provide  additional  labor,  tools  and  equipment  to 
facilitate  inspection  and  testing  of  City- furnished 
electrical  equipment  -  HH  Contract  No.  522  - 
Civic  Center,  Church  and  Downtown  Substations 
electrical  equipment  installation. 

Vote;     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
follov/ing  resolution  was  adopted; 


76-147 


76-0295    WD  Authorizing  execution  of  Water  Department 

professional  services  agreement  -  The  Pitometer 
Associates  -  Conduct  water  waste  survey  and 
network  analysis  -  Maximum  fee,  $25,000 

Vote;     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

76-0296    WD  Completion  of  WD  Contract  Wo.  166  3  -  Central  Pump 

Station,  discharge  to  Sutro  Pipeline  cross 
connection  -  Excess  modification,  $3,2  85 » 00  - 
McCrary  Construction  Company,  contractor 

Votes     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

76-0297    WD  Supplemental  appropriation  $1,462  -  Water  Depart 

ment  funds  -  required  for  salary  adjustment  for 
Class  5158  City  Distribution  Division  Assistant 
Manager 

Vote;     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-0298    WD  Supplemental  appropriation  $441,000  -  Water 

Department  funds  -  Relocate  and  realign  water 
mains . 

Votes     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-02 9 0-MR  Approving  payment  of  claims  -  amount  $327,481.60 

Vote;     Ayes-Carey,  Flynn,  Byrne,  Larsen 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


Vice  President  Dennis  V.  Carey  presided  in  the  absence  of  President 
John  F.  Henning,  Jr. 

Acting  Secretary  and  Assistant  General  Manager  George  L.  Carey  read 
the  following  communication; 
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July  22,   19  76 


IgMORANDUM 

To;  Commissioner  John  F.  Henning  Jr. ,  President 

Commissioner  Dennis  V.  Carey,  Vice  President 
Commissioner  H«  Welton  Flynn 
Commissioner  Joseph  P.  Byrne 
Commissioner  Lydia  Larsen 

From;  John  D.  Crowley 

General  Manager  of  Public  Utilities 

Subject;       Request  for  Hearing 

Transmitted  herewith  are  the  proposed  resolutions,  explana- 
tion sheets,  and  related  statistical  information  for  two  proposed 
Commission  resolutions  which  I  respectfully  submit  for  your  early 
attention,  with  the  hope  that  at  the  July  27,  19  76  PUC  meeting 
they  can  be  initially  considered  and  then  further  heard  at  the 
Commission's  August  10,  19  76  meeting.     If  so,  it  is  proposed  that 
these  materials  would  also  be  available  for  public  inspection 
between  the  July  2  7  and  the  August  10,  19  76  PUC  meetings. 

Such  a  schedule  is  timely  because  of  the  need  subsequently 
for  a  public  hearing  and  decision  by  the  Board  of  Supervisors,  in 
accordance  with  Charter  Section  3.595   (c) .     Then  preparation  for 
and  conduct  of  a  General  Signup  for  operators  will  be  required. 
The  revised  schedules  should  go  into  effect  by  the  middle  of 
November  1976  in  order  to  realize  the  platform  wage  and  related 
savings  requested  by  Mayor  George  R.  Moscone  and  budgeted  for  the 
1976-77  fiscal  year  by  the  Board  of  Supervisors. 

One  proposed  resolution  consists  of  reducing  scheduled 
service  by  50  runs  on  38  routes  throughout  the  Muni  System  in  order 
to  meet  the  1976-1977  budget  reduction  of  $620,000. 00  in  platform 
wages . 

The  other  proposed  resolution  consists  of  increasing  the 
headways  for  Lines  1-California,  3- Jackson,  4-Sutter,  and  22-Fillmore. 
The  savings  realized  in  this  action  would  be  used  to  improve  service 
on  various  other  lines  of  the  Municipal  Railway  where  investigation 
indicates  these  improvements  are  warranted,  as  noted  in  the 
explanation  to  this  resolution. 


John  D.  Crowley 
General  Manager 


************* 


After  a  discussion  concerning  the  date  and  time  of  a  public  hearing 
on  the  proposed  reduction  of  scheduled  service  on  40  Muni  routes, 
Commissioner  Lydia  Larsen  asked  Dr.  John  M.  Christensen,  Jr.,  Acting 
General  Manager  of  Public  Utilities,  if  the  public  would  be  properly 
informed  about  the  hearing.     Dr.  Christensen  stated  that  James  H. 
Leonard,  Director  of  Public  Service,  would  be  concerned  with  the 
public  notice. 
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Lawrence  B.  Martin,  President  of  the  Transport  Workers  Union  agreed 
that  due  notice  should  be  given,  and  suggested  that  notices  be 
placed  in  the  buses. 

Commissioner  K.  VJelton  Flynn  moved,  and  Commissioner  Lydia  Larsen 
seconded  that  the  meeting  date  be  set  for  August  10,  19  76,  and  it 
was  adopted  by  the  Commission.     (Subsequently — the  Commission 
scheduled  the  public  hearing  for  7s30  p.m.,  August  10,  1976, 
Room  2  82,  City  Hall.) 


-0-0-0- 


Acting  Secretary  of  the  Commission,  George  L.  Carey,  read  the 
following  communications 

July  22,  1976 

Members 

Public  Utilities  Commission 

c/o  Mr.  George  Carey,  Acting  Secretary 

City  Hall,  Room  287 

San  Francisco,  California  94102 

Gentlemen  s 

It  is  none  too  soon  to  redress  the  inequities  in  the  rates  charged 
for  electrical  power  generated  by  the  Hatch  Hetchy  system.  Your 
recent  approval  of  an  increase  in  the  rates  billed  to  airport 
customers  such  as  airlines  and  hotels  is  one  step  in  the  proper 
direction. 

If  these  customers  continue  to  protest  or  to  challenge  in  court  the 
current  and  previous  increases ,  then  I  think  that  the  City  Attorneys ' 
Office  should  file  a  protest  of  its  own  on  behalf  of  San  Francisco's 
ratepayers,  insisting  that  all  users  of  Hetch  Hetchy  power  be 
charged  the  PG  &  E  rates  on  a  non-discriminatory  basis. 

Many  of  us  have  fought  in  the  past  -  and  will  continue  to  fight  in 
the  future  -  the  tendency  of  this  City's  commissions  to  bow  to  the 
demands  of  large  and  profligate  users,  such  as  industries  and 
municipalities,  at  the  expense  of  residential  consumers.     We  believe 
the  commissions  owe  equal  protection  and  equal  commitment  to  both 
segments  of  the  community. 

Sincere ly , 

(orig/signed) 
Jeanne  Lippay 


-0-0-0- 


Vice  President  Carey  reported  that  the  San  Francisco  Unified  School 
District  has  set  the  Fall  football  schedule  of  '76,  and  suggested 
that  a  letter  be  sent  to  the  District  suggesting  a  meeting  with  the 
Public  Utilities  Commission  and  the  Police  Department  so  alternative 
ideas  be  adopted  to  take  steps  to  prevent  hoodlumism  and  crime  on 
game  days. 
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Commissioner  H.  Welton  Flynn,  informed  that  the  season  starts  on 
September  16th,  moved  that  a  letter  be  sent  to  the  Board  of 
Education.     Commissioner  Lydia  Larsen  seconded,  and  the  motion  was 
adopted. 


****** 


Resolution  No.   76-0292 — Awarding  KH  Contract  No.  544,  in  amount  of 
$651,840.00  to  Herrero  Brothers,  Inc.  of  San  Francisco,  for 
construction  of  the  Fillmore  Substation  under  the  Power  Improvement 
Program. 

Commissioner  H„  Welton  Flynn  asked  Contract  Compliance  Officer 
George  L.  Wewkirk  if  there  had  been  some  discussion  with  Herrero 
Brothers  regarding  their  affirmative  action  program.     Mr.  Wewkirk 
stated  prime  contractor  is  a  minority  firm. 


****** 


Resolution  No.  WD  76-0295— Authorizing  execution  of  Water  Department 
professional  services  agreement  with  the  Pitometer  Associates, 
engineering  firm,  to  conduct  water  waste  survey  and  network  analysis. 

Commissioner  H,  Welton  Flynn  asked  Acting  General  Manager  and  Chief 
Engineer  Kenneth  Boyd  if  the  agreement  is  an  annual  calendar  item. 
Mr.  Boyd  replied  affirmatively  and  stated  that  the  fee  proposed 
is  the  same  as  last  year's. 

Commissioner  Joseph  P.  Byrne  asked  if  the  Water  Department  could 
have  handled  this  work,  and  Mr.  Boyd  stated  that  in  theory  it  could, 
but  manpower  has  been  cut.     If  Water  Department  engineering  personnel 
were  used,  the  cost  including  substantial  overhead,  would  exceed  the 
fee  charged  by  Pitometer  Associates. 


****** 


Municipal  Railway  Calendar  Item  No.  15  was  taken  off  calendar  upon 
the  request  of  Acting  General  Manager  of  Municipal  Railway  George 
Duarte  until  Jon  Twitchell  of  City  Planning  gets  more  input  from  the 
community. 


****** 


Municipal  Railway  Calendar  Item  No.   16 — Authorizing  settlement  of 
court  action  of  Teopolis  Davis  vs.  City  and  County  of  San  Francisco 
by  $5,400  back  pay  plus  costs  and  interest. 

The  item  requested  the  Commission  to  authorize  $5,400  in  back  pay 
for  Teopolis  Davis,  a  Seventh  Day  Adventist,  who  went  to  court  after 
being  fired  for  declining  to  work  any  time  between  sunset  Friday  and 
sunset  Saturday  due  to  strict  prohibition  against  working  on  the 
Sabbath  day. 
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Utilities  General  Counsel  George  E.  Baglin  stated  that  the  money  is 
coming  to  Teopolis  Davis,  by  order  of  the  U.  3.  District  Judge 
Spencer  Williams. 

Commissioner  H.  Welton  Flynn  questioned  this  item  asking  Mr.  Baglin 
that  if  he,  himself,  were  a  Catholic  and  a  Muni  driver  and  had  to 
go  to  Mass  on  Sunday,  and  had  to  take  time  off  to  go,  would  the  Muni 
be  obliged  to  give  him  the  time  off.     Mr.  Baglin  replied  negatively. 
Commissioner  Flynn  then  offered  a  motion  to  deny  back  pay  to 
Teopolis  Davis  and  instruct  the  City  Attorney  to  fight  the  case 
in  court,  as  he  felt  a  settlement  without  a  fight  in  this  case 
would  invite  demands  for  time  off  on  religious  grounds  by  other 
City  employees . 

Commissioner  Joseph  P.  Byrne  asked  Lawrence  3.  Martin  of  the 
Transport  Workers  Union,  when  Mr.  Davis  was  put  to  work  was  he 
informed  of  the  days  he  was  going  to  work.     Mr.  Martin  explained 
that  when  Mr.  Daviswent  to  work  for  Municipal  Railway  in  March  1975, 
neither  he  nor  the  Muni  had  any  problems  during  his  training  period 
because  all  trainees  are  off  on  Saturdays  and  Sundays.     The  trouble 
arose  when  the  training  period  ended  and  Mr.  Davis  was  required 
to  sign  up  for  one  of  the  working  shifts  remaining  after  hundreds 
of  drivers  with  higher  seniority  rights  chose  their  runs. 

There  was  no  shift  for  him  with  Friday  night  and  Saturday  off. 

Commissioner  Lydia  Larsen  stated  that  she  worked  in  personnel  for 
the  Federal  Civil  Service  Commission,  and  that  some  people  were 
allowed  off  if  it  did  not  work  a  burden,  as  there  are  not  that 
many  cases . 

Commissioner  Carey  called  for  a  vote  from  the  Commission  in  approval 
of  the  case  going  to  the  City  Attorney  to  fight  it  in  court. 
Commissioners  Carey,  Flynn  and  Byrne  voted  "aye,"  and  Commissioner 
Larsen  vote  "no." 


****** 


Commissioner  Carey  referred  again  to  the  matter  of  the  future  public 
hearing  on  the  proposed  reduction  of  scheduled  service  on  40  runs  in 
the  Muni  System.     He  said  the  public  i^ould  receive  due  notice. 


****** 


THEREUPON  THE  MEETING  ADJOURNED „ 


Acting  Secretary  and 
Assistant  General  Manager 


76-152 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

£.6-0291 


RESOLUTION 


WHEREAS ,  Under  Hetch  Hetchy  Contract  No.  536,  the  streetcar 
overhead  system  on  West  Portal  Avenue  from  Ulloa  Street  to  St.  Francis 
Circle  is  to  be  converted  under  the  Power  Improvement  and  Transit 
Improvement  Programs,  with  financial  assistance  from  the  Federal 
Government ;  and 

WHEREAS,  The  related  street  lighting  and  traffic  signal  work 
included  in  the  contract  is  to  be  financed  by  the  Department  of  Public 
Works ;  and 

WHEREAS,  The  Commission  by  Resolution  No.  75-0335,  adopted 
August  12,  1975,  approved  the  street  lighting  work  included  in  the 
contract;  now,  therefore  be  it 

RESOLVED,  That  the  Commission  approves  the  plans  and  specifi- 
cations, and  hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract  No. 
536,  Streetcar  Overhead  System,  West  Portal  Avenue  -  Conversion  for 
Pantograph  Operation  and  Related  Street  Lighting  Work;  and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(b),  1(d),  and  Class  2,  as  set 
forth  in  the  permanent  list  of  categorical  exemptions  adopted  by  the 
City  Planning  Commission  on  April  26,  1973;  and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concurrence 
of  the  Urban  Mass  Transportation  Administration  of  the  U.S.  Department 
of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  JUL  2  7 


— 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7fl""029^ 


WHEREAS,  The  Urban  Mass  Transportation  Administration  has  approved  the 
plans  and  specifications  for  Hetch  Hetchy  Contract  No.  544,  Fillmore  Substation, 
Construct  Building  and  Install  Equipment,  to  be  constructed  under  the  Power 
Improvement  Program,  with  financial  assistance  from  the  Federal  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
July  15,  1976;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  544,  in  the  amount  of  $651,840  to  Herrero  Brothers,  Inc.,  2100  Oakdale 
Avenue,  San  Francisco,  California  94124;  as  the  lowest  regular  and  responsible 
bidder,  and  rejects  all  other  bids  for  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUL  2  7  1976  -  " 


at  its  meeting  of. 


Secretary  and  Assistant  General  Manager  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn^""^^3 


RESOLVED,  That  this  Commission  hereby  awards  to  Art  Brown 
Construction,  1105  West  F  Street,  Oakdale,  California  95361,  as  the 
lowest  regular  and  responsible  bidder,  Hetch  Hetchy  Contract  No.  477, 
Moccasin  Penstock  Value  House,  in  the  amount  of  $64,990*00,  and 
rejects  all  other  bids  for  this  work* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUU7  197S    , 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No76~02Q4 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $7,500  to  provide  funds 
for  additional  labor,  tools  and  equipment  to  facilitate 
inspection  and  testing  of  City  furnished  equipment,  as 
set  forth  in  Modification  No.  4  to  Hetch  Hetchy  Contract 

■ 

No.  522,  Civic  Center,  Church,  and  Downtown  Substations, 
Installation  of  Electrical  Equipment. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUL  2  7  1976 


at  its  meeting  of. 


si      Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby 
authorizes  the  General  Manager  of  Public 
Utilities  to  execute  an  Agreement  with  The 
Pitometer  Associates,  an  engineering  firm 
that  specializes  in  water  waste  surveys  with 
wide  experience  in  many  cities  of  the  United 
States,  under  which  Agreement  said  engineering 
firm  will  conduct  a  water  waste  survey  in 
designated  districts  of  San  Francisco,  locate 
underground  leaks  and  other  lost  water  in  areas 
where  excessive  waste  is  indicated,  and  will 
determine  "C"  values  for  certain  selected 
water  mains. 

Payment  will  be  based  on  $122.00  per 
mile  for  all  water  mains  included  in  the  water 
waste  survey,  and  work  performed  solely  for  the 
determination  of  11 C"  values  in  selected  mains 
shall  be  compensated  at  $23.00  per  engineer 
man  hour  with  total  payment  for  all  services 
not  to  exceed  $25,000.00. 

All  in  accordance  with  an  appropriate 
form  of  Agreement  to  be  entered  into  between 
The  Pitometer  Associates  and  the  Public 
Utilities  Commission  through  its  General  Manager 
of  Public  Utilities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  JUL  2  *  1976  


Secretary  a^,Assistant  General  Manager  f^~~~^ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

029*i 

RESOLUTION  Nof_il  _L 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Debit  Modification  of  Contract  in  the  amount 
of  $3,285.00;   approves  Final  Payment  in  amount 
of  $3,79  8.50,   in  favor  of  McCrary  Construction 
Company  under  Water  Department  Contract  No.  1663 
-  Central  Pump  Station,  Central  Pump  Discharge 
to  Sutro  Pipeline  Cross-Connection . 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

i"   !  JUL  2  7  J976  ^  ^ — 3 

at  its  meeting  of  1  4  J 1  u  


Secretary  and)  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn.  4  \M 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $1,U62  from  Account  No.  1990  -  Unappropriated  Balance 
of  Funds  -  San  Francisco  Water  Department  to: 

Appropriation  6. 7^5 . 175. 000  -  Retroactive  Salaries  $1,258 
Appropriation  6. 7I+5. 863. 000  -  Mandatory  Fringe  Benefits  20U 

to  reflect  a  compensation  adjustment  for  the  below  listed  position  per  section 
IV  (H)  of  the  1975-1976  Salary  Standardization  Ordinance. 

No.  of  Old  New 

Class  Title  Positions  Period  Rate        Rate  Amount 

5158        CDD  Asst.  Manager  1  7/1/75-6/30/76    $1052B     $1100B  $1,258 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JUL  2  7  1976 

at  its  meeting  of.  


Secretary  and  Assistant  General  Manager 


f 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolui  3»  '  :^ic    r tj'oC/iQ 

RESOLUTION  No.  /TSi — if  nCjCj 


against  the  Him 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of  $^1,000  from  Account  No. 
1990  -  Unappropriated  Balance  of  Funds  -  San  Francisco  Water  Department 


to  the  credit  of  Appropriation  6. 7^6. 702. 000  -  Relocate  and  Realign  Water 
Mains . 


NOT 


$85,000*00 

t"k        <         tf'S  ^  1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.    JUL  %  7  I97S 


Secretary  and  Assistant  General  Manager 

m^&ii^^i^   7-27-76 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  76-0290-MR  7-27-76 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.No. 

&  Prayer 


Non-Litigated  Settlements 
Jennie  Hammond 


California  State 
Auto.  Association 
and  Terry  J.  Leong 

Maria  Martinez 


75  B  475-1 
$1,928.09 

74  B  1474-6 
$1,896.96 


74  B  2252-1 
$25,000.00 


Type 


3-2 


1-3 


2-7 


Accident 
Date 


9-12-75 
2-12-75 

6-13-75 


PI/ 

PD  Settlement 


A  $  1,928.09 
B  1,896.96 


A 


2,300.00 


Litigated  Settlements  -  CA  Office 


Azar  Ansarinia 
and 

Siavash  Ansarinia 


Mark  Panitch 


72  T  1577-1  5-3 

$3,000.00 

72  T  1577-2  5-3 

$7,500.00 


71  C  0009-1  1-8 
$35,000.00 


Hadassah  Gottesman    *71  T  695-1  3-7+ 

$15,000.00 

71  T  172-1  3-7+ 
$4,500.00 


4-18-73  A 
4-18-73 

7-4-71 


1,000.00 


A($l,338.31) 
B($  161.69) 

1,500.00 

A  2,500.00 


10-28-71) 

) 

8-4-71  ) 

)  A 


*N0TE:  Two  separate  actions  settled 
for  one  amount. 


Jack  Dicks 


Maxine  Lawrence 
and 


73  C  496-1       1-7        4-29-74  A 
$10,000.00 

72  T  493-5       1-2  10-7-72 
$50,000.00 

Andre  Harris  Lawrence  72T  493-6      1-2        10-7-72  A($ 

$20,000.00 
With  lien  of  $2,360.39  to  State  of 
California  to  be  paid  from  settlement 
to  Maxine  Lawrence. 


2,500.00 


2,250.00 


A($16,250.00) 


500.00) 
16,750.00 


Sam  Jordan  and 
Ruth  Jordan 
Joanna  Johnson 


John  J.  Jakowicz 


72  B  1808-2  1-3  3-10-73 
$85,000.00 

72  B  1808-3  1-3  3-10-73 
$10,000. 00 

73  B  2227-2  19-3  5-4-74 
$75,000,00 


A($12, 000.00) 
A($  400.00) 
A($  400.00) 

12,800.00 

A  40,000.00* 


-  1  - 


7-27-76 


76-0290-MR 


7-27-76 


Claimant 
Judgments 
James  Spencer 

Leroy  Williams 


Acdt.No.  Accident  Pi/ 

&  Prayer         Type         Date       PD  Settlement 


6-7-73        A  $222,056.55* 


72  C  473-3  5-3 
$1,000,000.00 

(includes  $656.55  costs) 


72  B  458-1  6-3 
$200,000.00 


9-1-72 


A($19, 500.00) 
B($  500,00) 
20,000.00 


$327,481.60 


Total  Settlements:  16 


*Appro.  6.735.804.999  $187,056.55 
Appro.  6.735.804.000  $140,425.05 

$327,481.60 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  July  27,  1976. 


Acting  Secretary  and  Assistant  General  Manager 

-  2  - 


7-27-76 


2240  Bay  Street,  #301 
San  Francisco,  CA.   9  4123 


July  22,  1976 


Members 

Public  Utilities  Commission 

c/o  Mr.  George  Carey,  Acting  Secretary 

City  Hall,  Room  2  87 

San  Francisco,  California  94102 

Gentlemen: 

It  is  none  too  soon  to  redress  the  inequities  in  the  rates  charged 
for  electrical  power  generated  by  the  Hetch  Hetchy  system.  Your 
recent  approval  of  an  increase  in  the  rates  billed  to  airport 
customers  such  as  airlines  and  hotels  is  one  step  in  the  proper 
direction. 

If  these  customers  continue  to  protest  or  to  challenge  in  court  the 
current  and  previous  increases,   then  I  think  that  the  City  Attorneys' 
Office  should  file  a  protest  of  its  own  on  behalf  of  San  Francisco's 
ratepayers,   insisting  that  all  users  of  Hetch  Hetchy  power  be  charged 
the  PG  &  E  rates  on  a  non-discriminatory  basis. 

Many  of  us  have  fought  in  the  past  -  and  will  continue  to  fight  in 
the  future  -  the  tendency  of  this  City's  commissions  to  bow  to  the 
demands  of  large  and  profligate  users,   such  a.s  industries  and 
municipalities,  at  the  expense  of  residential  consumers.     We  believe 
the  commissions  owe  equal  protection  and  equal  commitment  to  both 
segments  of  the  community. 


Sincerely, 


cc : 


City  Attorneys'  Office 
Oral  Moore,  Gen.  Mgr., 


Hetch  Hetchy 


July  21,  1976 


TOs  General  Manager  of  Public  Utilities 

FROM?  Acting  General  Manager 

SUBJECT:       SMI  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  TO  THE 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


ZlQimOix  OF  JUii'fc  ACb'XVXVXSg  July  21,  1976 

rx'Os         General   lanag&r  of  Fuliic  Utilities 
FKO-as      Acting  General  lanager 


t  ater  luk-Iv 


1.  Rainfall?    way  seasonal  rainfall  on  Peninsula  vatersliecta 
averaged  frou  40%  to  58  &  of  normal  as  of  July  1; 
Aiaive&a  vatershedy  averaged  froi..;.  40%  to  593  of  non.--.al  for 
the  sa&ia  period. 

2.  Letch  LetcJiy  water  inserts    An  average  of  2.2C2  >  illion 
gallons  j.-.isr  uay  (;1GD)  for  the  i..oi"ttr«  of  June. 

3.  fJunol  valley  Filtration  Plant  treated  SGi). 
i- an  ;indroa?3  Filtration  I  laiit  treated  4C.7  MGD. 

4.  Ccnsunyticn  (  IGJ  average)  5 

June     1376    -     355.1)     4.2  per  cent  i.ore 
June    1575    "     340. b) 

12  LiOntJijs  t?recedin^   (Fiscal  "iear  l-'75~7i>) 

July  1,  1976    -     271.7)     5.1  v,er  cent  -  ore 
July  1/  1975    -  25^.5) 

5.  L to race  (nil  lion  gallons)  a?.;  of  July  i-j 
sr:eda  Div. 


157C  1U,040)     51.9  ;,er  cent  lasts 

19711    -     37,. 522) 

Peninsula  uiv. 


1376     -     13,139)  L,er  cent  1< 

1975     -  21,5ts4) 

wotai 


1S76  31,179)     47.2  per  cent  ler?! 

1975    -  59,106) 


Operations  and  haintenance 

Vandalism  and  trespassing 

On  watershed  Peninsula  properties  one  gate  xras 
damaged  three  tiiaes  !>y  autor.iOhiies,  one  gate  removed 
froiii  its  hinges i  and  one  9 ate  completely  destroyed. 
Fences  ware  damaged  or  cut  (on  Peri&teter  Road  and 
i>ai/yer  Qmsy  Road  at  17  locations)  ,    Lochs  ware  stolen. 
151  trespassers  uere  evicted  f  ron  the  Peninsula  water- 
shed during  the  nonth. 

At  i\lai..eda  Division,  IX  trespassers  *Tere  evicted 
from  the  rater  shed.     The  drop  in  number  of  trespassers 
is  attributed  to  the  fact  that  hast  hay  Regional  Parb 
*7as  closed  for  a  portion  of  the  1  onth  because  of  the 
extreme  fire  (Sanger  in  that  area. 

\  ater  Conservation 

The  rainy  season  of  1975-76  produced  one  of  the 
smallest  water  yields  in  the  records  of  the  hater 
Department.    f>ince  our  records  indicate  that  t^o 
successive  ury  years  can  occur,  projections  of  the 
effect  of  the  second  dry  year  have  been  &atie  in  co- 
operation with  the  Letch  hetchy  Project.     The  results 
indicate  that  sufficient  ?  rater  should  he  available  for 
the  entire  service  area  of  the  Department ,  hut  steps 
must  be  tahen  to  naintain  a  sufficient  reserve  in  our 
reservoirs  in  Alameda  ana  San  hateo  Counties. 

vJhe  Letch  hetchy  Project  is  undertaking  the  re- 
establish Lent  of  its  Ccipal  ilities  of  bringing  *?ater 
fron  the  hahe  Meanor-Cherry  supplies  to  o 2  Shaughnessy 
aqueducts. 

A  militant  and  voluntary  water  conservation 
progran  has  been  estaMishcd.     rrhe  plan  is  designed 
to  encourage  water  conscrvat ion  in  &an  Francisco  and 
Ly  our  resale  customers.     Printing  of  a  ir stuff er" 
which  points  out  the  problems  as  well  as  the  benefits 
to  he  derived  by  uora  prudent  use  of  crater  will  he 
nailed  to  all  San  Francisco  customers  beginning  July  X, 
127C.     Preliminary  discussions  have  obtained  with 
various  resale  customers ,  and  a  meeting  to  he  attended 
hy  the  heads  of  such  agencies  is  already  scheduled 
for  early  July. 

£he  usual  -slain  flushing  program  has  been  suspended 
in  order  to  conserve  the  aany  millions  of  gallons 
otherwise  used.     It  is  expected  the  tei  porary  cessation 
of  ruain  flushing  will  result  in  cus toner  cciiplaint. 


Potrero  heights  Reservoir  C ater  Quality  . 


During  the  latter  part  of  June  the  television 
Media  created  a  short-lived  public  scare  which  in 
turn  attracted  the  attention  of  several  Members  of 
the  board  of  Supervisors .     It  was  determined  that 
the  allegations  of  a  sliort-tem  temporary  employee, 
who  f 'as  to  he  released  due  to  Civil  Service  rules, 
were  unfounded.     Laboratory  tests  were  taken  in 
addition  to  the  twice  weeb.ly  tests  and  all  shoved 
the  water  quality  reports  to  be  sero,  indicating  no 
contaminants . 

I  ater  Hates  and  Charges  -  1976-77 

T.he  United  States  District  Court  for  the  northern 
District  of  California  issued  in    id-June  a  temporary 
restraining  order  concerning  the  proposed  water  rates 
effective  July  1,  127C,  effectively  prohibiting  the 
application  of  a  5-3/4  percent  rate  increase  together 
with  a  reduction  in  [  rice  for  the  first  6  units  of 
water  used. 

'i'his  Department  reviewed  the  revenue  and  expendi- 
ture necessities  for  fiscal  year  IS 76~77  prior  to 
again  requesting  a  rate  increase.     It  was  determined 
that  there  would  be  no  necessity  for  a  rate  increase 
during  the  present  fiscal  year  because  of  final  budget 
costs,  reduction  of  the  no. in  replacements  required  in 
connection  with  the  City-wide  sewer  projects,  unexpected 
aduitional  revenue  due  to  the  drought  conditions,  and 
an  expenditure  saving  of  over  six  hundred  thousand 
dollars  during  the  recent  City  workers'  strike. 

Acute  Shortage  of  Personnel 

The  V., ater  Department  continues  to  have  difficulty 
in  obtaining  approval  of  requisitions  to  fill  vacancies. 


Permanent  and 
*ey  porary 
Requ i  s i tions 


Total  unapproved  requisitions 
prior  to  October  2b,  1975 


2 


Total  new  requisitions  sub- 
mitted since  October  2H,  1575 


127 


Requisitions  approved  since 
October  28,  1375 


106 


Positions  actually  filled 


91 


Permanent  and  :> 
Teiiporary 
Regu isitiona 

Requisitions  pending '  before-  23 
Fiscal  Policy  CorJuttittee  or 
Finance  CoKffiiittee 

Additional  requisitions  being  10 
processed 

During  the  nonth  the  Finance  Coi&iittee  released  all  non- 
craft  requisitions  that  regained  unfilled  after  a  drastic 
reduction  in  permanent  positions  for  the  197C-77  budget. 

During  the  1976-77  fiscal  year  it  is  essential  that  this 
Department  have  all  permanent  and  temporary  requisitions 
filled  expeditiously  since  the  nuuber  of  permanent 
employees  has  been  reduced  approximately  12  percent  at 
this  tjiue  and  10  ho  re  positions  i.ust  be  reduced  by  the 
end  of  the  year.     Delays  in  replacement  could  have  a 
serious  adverse  effect  upon  the  Department • s  operations. 

It  is  expected  that  several  senior  craft  personnel  will 
be  retiring  at  the  end  of  June  due  to  the  sharp  cuts  in 
pay.    hs  a  result,  it  will  be  necessary  to  seek  permis- 
sion from  the  board  of  Supervisors  to  immediately  replace 
luost  of  these  key  positions,  especially  in  the  City  Distri 
bution  field  forces. 

later  Sales 


Total  Collections 


June 
1J76 

$2,919 , 494 

Fiscal  Year 
1975-1976 

*31,369,S85 


J  une 
19755 

$2,G42,51G 

get  Pay  ling  ;^ales 

Fiscal  Year 
19740fc375 


y27,G16,72C 


Increase 
$276,976 


Increase 
$3,753,159 


Leases  and  P emits 


Rents  for  the  saontii  of   lay  included  j 

Santa  Clara  Sand  and  Gravel  $6,276.15) 
Crystal  Springs  Golf  Course  7,130.32 
Sunol  Golf  Course  8,20(7.70 


-4- 


V 


Delinquent  Accounts 


Delinquencies  outstanding  j 


Kenneth  Chapman 

Larry  Ji.  and  Jane  Conley 


$5,673.00 
2,380,24 


Uo  change  in  status. 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000  inspections  were  conducted 
on  19  vehicles. 

Vehicular  Occidents 

During  the  no  nth  of  June  there  were  5 
accidents  in  3  of  which  the  Department  driver 
was  at  fault.     Our  frequency  rate  for  all 
accidents  was  25.32  per  million  miles  while 
driving  120,804  Miles, 

Industrial  Accidents 

There  were  2  lost  tine  injuries  in  June. 
•There  is  a  total  of  1C  for  the  calendar 
year. 

Service  Renewals 


June 
1276 


Fiscal  Year 
1975-1976 


Replacement  of  old, 
corroded,  or  under- 
sized piping 


356 


4,7^1 


liieter  Jl^pairs 


June 
1976 


Fiscal  Yea 
1975  -1976 


all  sizes 


346 


Peninsul a  ( inspected 

and  repaired  as  needed)  3 


1C2 


Flushing  ;*. 

Flushing  \ma  conducted  in  the  Sutro  Reservoir 
System,  in  the  areas  bounded  by  Honterey  to  Ocean? 
Junipero  Serra  to  ]  dna;  Ocean  to  Sagamore;  and  Byxhee 
to  San  Jose. 

June        Fiscal  Year 
1976  1975-1976 

Mains  (all  yizes) 

Lineal  Feet  263,300  2,099,610 

number  of  individual 
flushings  to  correct 

objectionable  conditions  19  190 
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MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
George  R.  Moscone,  Mayor 

Room  2  82,  City  Hall 
2s40  p.m. 

August  24;  1976 

COMMISSIONERS 
John  F.  Henning,  Jr. ,  President 
Dennis  V.  Carey,  Vice  President 
H.  Welton  Flynn 
Joseph  P.  Byrne 
Lydia  Larsen 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  D.  Crowley 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

George  L.  Carey 

ACTING  SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


.76-^153 


Call  to  Order:  2:40  p.m. 

Present:  Commissioners  John  F.  Henning,  Dennis  V.  Carey, 

H.  Welton  Flynn,  Joseph  P.  Byrne f  Lydia  Larsen 

The  minutes  of  the  regular  meeting  of  the  Commission  held  July  27, 
1976  were  approved. 


RESOLUTION  On  motion  of  Carey,  seconded  by  Larsen,  the 

NO.  Commission  ratified  the  following  resolution 

approved  by  telephone  poll  of  the  Commission  on 
August  2,  1976: 

76-0299    GO  Employment  of  Staff  Assistant  IV  and  designated 

as  Acting  Secretary  to  the  Commission. 

Vote:     Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0300    W  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges: 


Block  6945,  Lot  22 
Mildred  A.  Murrell 
$102.25 


Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0301    W  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges: 


Block  1206,  Lot  1 
Southern  Pacific 
Memorial  Hospital 
$294.87 


Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0302     H  Bid  call  -  HH  Contract  No.  55  3— Replacing , 

repairing  and  painting  steel  trolley  poles  on 
Mission  Street 

Vote:    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0  303    H  Bid  call  -  HH  Contract  No.  564 — Exterior  repair 

and  paiafeing  of  Moccasin  and  Tesla  Portal  Build 
ings . 


76-154 


Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Approving  amendment  to  professional  services 
contract  with  Systems  Control,  Inc.  increasing 
the  total  payment  from  $85,895  to  $93,607  and 
fixed  fee  from  $7,638  to  $8,302  to  cover 
additional  work  -  design  services  of  four 
substations  to  be  acquired  from  P.G.&  E. 

Vote:    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Bid  call  -  HH  Contract  No.  559 — Construction  of 
manholes  and  underground  duct  banks  and  related 
work  in  Howard  and  Folsom  Streets  from  Eleventh 
Street  to  Main  Street.  Power  Improvement  Program 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Bid  call  -  HH  Contract  Wo.  540 — Installing  City- 
furnished  transit  power  cables  in  existing  duct 
lines,  previously  constructed  under  Power 
Improvement  Program,  on  Sutter,  McAllister  and 
Fillmore  Streets. 

Vote:    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Henning,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Approving  Department  of  Public  Works'  proposal 
for  construction  of  new  street  lighting  system 
Telegraph  Hill  Area 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the  . 
following  resolution  was  adopted: 

Approving  collection  of  Bureau  of  Light,  Heat  and 
Power  damage  claims  -  Month  of  June  1976  - 
Amount,  $2,689.09 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


76-155 
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On  motion  of  Flynn ,  seconded  by  Byrne ,  the 
following  resolution  was  adopted: 

Award  -  WD  Contract  No.  1700 — Installation  of 
mains  in  Ellis  Street,  between  Franklin  and 
Taylor  -  The  Lowrie  Paving  Company,  Inc.,  of 
South  San  Francisco  -  $126,505.00 

Votes     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Award  -  WD  Contract  No.  1679 — Cathodic  Protection 
Crystal  Springs  P/L  No.  2  and  Sunset  Supply  P/L  - 
Power- Anderson,  Inc.  of  Mountain  View  -  $54,510.00 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Approving  amendment  to  professional  services 
contract  W.  A.  Wahler  and  Associates,  increasing 
the  maximum  consultant's  fee  from  $345,000  to 
$350,500  additional  work  needed  -  Crystal  Springs 
Dam  inspection  and  study 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Completion  of  WD  Contract  No.  1694 — Cement  Mortar 
line  of  20"  pipe  in  Sloat  Blvd.  and  44th  Avenue  - 
$7,624.40,  credit  modification  -  Ameron,  Inc., 
contractor 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted s 

Completion  of  WD  Contract  No.  1686 — Excavation 
and  repaving  for  water  service  trenches  - 
$5,677.08,  excess  modification  -  Bepco,  Inc. 
contractor  -  Final  payment,  $16,2  77.95 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Requesting  immediate  filling  of  four  vacated 
positions  of  Class  7250,  Utility  Foreman,  Water 
Department 


76-156 


Votes     Ayes -Kenning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0315    W  Settlement  of  non-litigated  claim  of  Pacific  GAs 

and  Electric  Company — damages  to  vault  and 
repairs  to  leaking  2"  service  line  -  $1,80  8.0  8 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

76-0  316    W  Collection  of  Water  Department  claims  for 

damages  -  Month  July  19  76  -  $4,625.31 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0  317    W  Completion  of  WD  Contract  No.   1657 — Furnish  and 

install  ground  fault  detection  equipment  and 
protection  relays,  San  Antonio  and  Sunol  Pump 
Stations  -  $94  3.05,  credit  modification  - 
Anderson  Electric  Company-Final  payment  $2,543.28 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0  318    W  Write-off  of  uncollectible  accounts  -  Month  of 

June  1976  -  $5,376.29 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0319    W  Proposed  sale  of  surplus  land  -  portion  of  Lowrie 

Avenue,  South  San  Francisco 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

76-0320    W  Bid  call  -  WD  Contract  No  1691 — 6-Inch  Ductile 

Iron  Main  Installation  in  Clipper  Street  between 
Grand  View  Avenue  and  Douglass  Street 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


76-157 
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On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

76-0  321    W  Award  -  WD  Contract  No.   1709— Paving  portion 

of  Ranch  Road  (Alameda  Co.)   and  Pulgas  Temple 
Parking  Area  (San  Mateo  Co.)  -  Anza  Engineering 
Corporation,  Redwood  City  -  $22,407.00 

Vote  ;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0  322    W  Supplemental  appropriation  -  Compensation 

adjustments  to  the  Transportation  Promotive 
Series  for  two  positions  -  Amount,  $697.78 

Votes     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted? 

76-0323    W  Supplemental  appropriation  -  Compensation 

adjustments  to  the  Transportation  Promotive 
Series  -  Amount  $731.84  -  Period  July  1,  1975 
to  June  30,  19  76 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted? 

76-0324    M  Completion  -  MR  Contract  No.  611 — Victorian  Park 

cable  car  boarding  facilities  -  Credit  modifica- 
tion, $4,250  -  C.  O.  Jones  Company,  contractor 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
Commission  ratified  the  following  resolution 
approved  by  telephone  poll  of  the  Commission. 
August  12,  1976  and  August  13,  1976; 

76-0  325    M  Supplemental  appropriation  -  operator  wages, 

1976-77  -  Muni  operators  wage  and  working 
conditions 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-0  326    M  Requesting  the  Board  of  Supervisors  to  disapprove 

headway  increases  on  certain  Municipal  Railway 
lines  in  order  to  place  schedules  into  effect 
in  accordance  with  established  procedure. 

Vote;     Ayes-Henning,  Flynn,  Byrne 
No-  Carey,  Larsen 

(on  first  six  paragraphs) 
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Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 
(On  last  two  paragraphs) 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Modification  of  Contract  No.   1  -  credit  amount, 
$917.18  to  delete  650  rail  anchors  -  provide 
for  modification  and  installation  of  City 
furnished  signal  system  components  and  delete 
furnishing  of  said  componenets  by  contractor  - 
Under  Contract  No.  MR  610R--Taraval  Line  - 
Track  Reconstruction  and  Sewer  Replacement,  West 
Portal  Avenue  to  15th  Avenue  and  46th  Avenue  and 
Zoo  Loop. 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Modification  of  Contract  No.  2  -  credit  amount, 
$7,783.07  to  eliminate  from  the  contract  work, 
the  removal  of  turnout  tracks  and  associated 
overhead  facilities  under  Contract  No.  MR  610R 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Modification  of  Contract  No.   3  -  debit  amount 
$7 , 9 35. 21  to  adjust  estimated  quantities  to 
agree  with  actual  quantities  as  performed  - 
Bay  Cities  Paving  and  Grading,  Inc. ,  contractor 
Under  Contract  No.  MR  610 R 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Supplemental  appropriation  -  $44,634  -  Provide 
funds  for  payment  of  compensation  to  miscellaneous 
permanent  salaried  employees. 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Compromise  and  collection  of  claims  -  Month  of 
June,  1976  -  $4,443.58 

Votes    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


76-159 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0332     M  Settlement  from  Allied  Propane  Service  -  amount, 

$3,105.31  -  payment  of  damage  claim  to  Municipal 
Railway  street  car  #102  3 

Votes     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

76-0333    M  Compromise  and  acceptance  of  $342.47  in 

settlement  of  claim  in  amount  of  $1,784.9  3 
against  Servedei  Service,  Inc.  for  damage  to 
Municipal  Railway  trolley  coach  #809 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0  334    M  Write-off  of  uncollectible  accounts  -  Month  of 

July  1976  -  $697.52  -  compromise  and  collection 
of  claims  for  damages  -  Mo. of  July  1976,$  1,144.62 

Votes     Ayes-Kenning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

76-0335    M  Fayment  of  claims  -  Month  of  June  1976 -$36 , 890 . 58 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted s 

76-0336    M  Payment  of  claims  -  Month  of  July  1976 -$42 , 137. 42 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

(Numbers  76-0337  and  76-0338  not  used.) 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0339    M  Award  of  Vending  Machine  Agreement  for  period 

September  1,  1976  through  June  30,  19  77  -  Freeco 
Vending  Services 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 
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On  motion  of  Flynn ,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 


76-0340  GO 


Confirming  transfers  of  funds  under  $10,000 
and  allotment  requests,  submitted  by  departments 
under  PUC  jurisdiction  -  fourth  quarter  76-76 
totalling  $1,459,557.00 


Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 


76-0299-MR 


Approving  request  for  payment  of  claims  against 
Municipal  Railway  in  total  amount  of  $69,050.00 


Votes    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 


76-0300-MR 


Approving  request  for  payment  of  claims  against 
Municipal  Railway  in  total  amount  of  $233,867.81 


Votes    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


The  chair  requested  approval  of  minutes  of  August  10,  1976.  Question 
raised  that  there  was  no  official  meeting  either  on  August  10,  1976 
nor  at  the  public  hearing  in  the  evening  of  August  10,  1976. 
Memorandum  had  been  prepared  and  submitted  to  the  Commissioners  for 
their  information.     Commissioner  Byrne  moved  that  motion  to  approve 
minutes  of  August  10,  1976  be  withdrawn,  seconded  by  Commissioner 
Flynn.     Chair  asked  for  motion  to  approve  minutes  of  July  27,  1976. 
Moved  by  Commissioner  Flynn,  seconded  by  Commissioner  Carey,  and 
vote  was  unanimous. 

COMMUNICATIONS s 

Letter  from  John  Bardis,  Inner  Sunset,  re  contract  to  relocate  water 
main  from  4th  to  5th  Avenues. 

Letter  from  Dr.  Sooey,  Chancellor  of  U.C. Medical  Center  regarding 
the  same  matter. 

Chair  requested  Mr.  Julian  Bardoff ,  Principal  Engineer  of  the  Water 
Department  to  address  himself  to  this  matter.     Mr.  Julian  Bardoff 
indicated  that  the  matter  was  first  presented  in  1966  when  the  Water 
Department  was  approached  about  vacating  the  street.     The  Water 
Department  responded  that  they  had  no  objections  as  long  as  the 
expense  was  borne  by  the  University.     The  Board  of  Supervisors  gave 
permission  for  vacating  the  street.     One  year  ago  the  Public  Utilities 
Commission  voted  to  approve  the  matter  subject  to  the  City  Attorney's 
approval.     Four  months  ago  the  Water  Department  and  the  Commission 


****** 
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were  advised  that  litigation  concerning  the  project  had  been 
released  per  the  State  of  California.     Water  Department  went  back 
to  the  Commission  on  May  25,  1976  at  which  time  there  was  a  full 
discussion  of  the  matter  including  the  injunctions.     Minutes  of 
May  25,  1976  indicate  that  injunction  was  lifted  and  that  the 
project  was  exempt  from  EIR. 

President  John  F.  Henning  asked  Utilities  General  Counsel  George  E. 
Baglin,  "What  would  be  the  Commission's  legal  situation  were  we  to 
abridge  the  contract  at  this  time?"    Mr.  Baglin  stated,  "We  would 
be  subject  to  breach  of  contract." 

Mr.  Bardis  indicated  that  there  was  still  litigation  and  that  the 
issue  was  that  the  Commission  should  have  advertised  hearings  and 
should  have  been  advised  of  neighborhood  feelings  and,  further, 
there  has  been  no  permit  for  the  street  work.  Commissioner  Flynn 
advised  that  the  Commission  was  not  bound  to  hold  public  hearings 
on  water  contracts  and  that  he  felt  that  Mr.  Bardis  was  using 
this  Commission  as  hostage  against  U.  C.  Medical  Center. 

Commissioner  Byrne  indicated  that  Mr.  Bardis  should  have  protested 
the  matter  at  the  time  of  the  May  25th  Commission  meeting. 


****** 


Item  No.  9,  which  was  continued  from  meeting  of  August  10,  1976 
re  revision  of  the  existing  schedule  of  rates ,  fares ,  and  charges  by 
the  Municipal  Railway  to  establish  a  50C  fare  each  way  on  the  No.  76 
Fort  Cronkhite  line.     The  item  was  tabled. 


****** 


Resolution  No.   76-0310  re  award  of  WD  Contract  No.   1679  to  Power- 
Anderson,  Inc.  of  Mountain  View  for  cathodic  protection,  Crystal 
Springs  P/L  No.  2  and  Sunset  Supply  P/L,  Commissioner  Henning 
asked  for  an  explanation  of  "cathodic  protection."     He  was  informed 
by  the  Water  Department  that  this  is  preventative  maintenance. 


****** 


Resolution  No.  76-0311,  amendment  to  professional  services  contract 
with  W.  A.  Wahler  and  Associates,  President  John  F.  Hennings  asked  for 
stage  of  completion  and  indicated  that  the  Commission  was  unhappy  with 
modifications  of  contracts  that  called  for  increases  in  costs. 


****** 


Item  No.  22  re  execution  of  Water  Department  Land  Use  Permit  to 
Fairchild  Camera  and  Instrument  Corporation  for  parking  and  land- 
scaping purposes,  Commissioner  Flynn  stated  that  it  was  the  policy 
of  the  Commission  to  get  six  months  rent  on  leases  and  asked  for  a 
policy  decision  on  "permits."    The  Department  indicated  that  they 
had  been  dealing  with  the  firm  since  1965,  had  a  performance  bond, 
and  received  two  months  rent  (first  &  last) .     Commissioner  Flynn 
moved  that  the  matter  be  tabled  until  there  is  more  information 
available. 

****** 
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Commissioner  Flynn  inquired  with  reference  to  the  monthly  report  of 
the  Water  Department  -  that  although  there  was  indication  of  rent 
received  on  Sunol  property  for  June,  there  was  no  indication  of 
July  rent.     Advised  that  rent  normally  comes  in  on  20th  of  month 
and  monthly  report  prepared  before  that  date. 


****** 


Item  No.   35  re  execution  of  agreement  with  International  Engineering 
Company   (IECO)  extending  the  time  for  the  City  to  act  in  lECO's  claim 
for  additional  compensation  relating  to  additional  design  work  beyond 
the  scope  of  the  original  agreement,  Commissioner  Flynn  indicated 
that  it  was  his  belief  that  the  Commission  should  not  ratify  the 
claim  and  asked  for  stage  of  completion.     Advised  by  John  M. 
Christensen,  Acting  General  Manager,  that  the  City  will  have  counter 
claims  and  all  matters  of  dispute  can  be  settled  at  end  of  contract? 
this  item  called  for  an  extension  of  time  because  unless  the  matter 
was  decided  by  September  7th  the  contractor  would  have  to  go  to 
court  on  statute  of  limitations.     Commissioner  Byrne  asked  that  an 
arbitration  clause  be  included  in  all  future  contracts  as  is  done  in 
private  industry.     So  moved  by  Commissioner  Carey,  seconded  by  Lydia 
Larsen;  approved  by  Commission  that  an  arbitration  clause  be 
included  in  all  future  contracts.     Item  Wo.  35  was  then  disapproved. 


****** 


4s00  -  President  John  F.  Henning  called  for  recess 
4:25  -  Meeting  reconvened. 


****** 

Resolution  No.   76-0326,  requesting  Board  of  Supervisors  to  disapprove 
headway  increases  on  certain  Municipal  Railway  lines,  President 
John  F.  Henning  asked  the  Utilities  General  Counsel  whether  or  not 
it  was  in  order  that  the  Commission  adopt  and  incorporate  the 
testimony  in  this  meeting  of  the  memorandum  and  testimoney  given  on 
the  meeting  of  August  10,  19  76  (evening  meeting)  with  regard  to 
Muni  headway  increases,  and  further,  was  there  an  obligation  on  the 
part  of  the  Public  Utilities  Commission  to  hold  public  hearings. 

Utilities  General  Counsel  George  E.  Baglin  said  it  is  proper  to 
incorporate  testimony  as  long  as  the  Commissioners  have  been 
provided  with  copies;  and  that  it  was  the  duty  of  the  Board  of 
Supervisors  to  conduct  public  hearings  on  schedule  changes  and 
abandonments,  not  that  of  the  Public  Utilities  Commission. 

Jack  Oppenheimer  of  C APT RAN  raised  question  as  to  whether  or  not  this 
was  a  "continued  meeting"  and  that  there  had  not  been  adequate  notice 
Mr.  Baglin  stated  that  it  is  not  a  continued  meeting,  and  there  has 
been  adequate  notice  given. 

Question  was  raised  as  to  whether  this  meeting  violated  due  process 
and  whether  an  EIR  was  required.     Mr.  Baglin.  stated  that  the  meeting 
does  not  in  any  way  violate  due  process  and  that  he  knows  of  no  law 
that  says  change  of  services  require  an  EIR  statement.     The  case 
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referred  to  is  a  fare  increase  and  does  not  apply. 

The  question  was  raised  as  to  the  matter  being  before  the  Planning 
Commission.     Mr.  James  J.  Finn  addressed  himself  to  the  question 
and  indicated  that  there  was  no  such  matter  before  the  Planning 
Commission,  and  that  until  such  time  as  the  governing  body  (Board 
of  Supervisors)  makes  a  determination  on  schedule  changes,  there  is 
not  even  a  question  as  to  an  EIR. 


The  question  was  raised  as  to  public  meetings  and  public  hearings. 
Mr.  Baglin  addressed  the  question:      A  public  hearing  is  one  where 
the  public  participates;  a  public  meeting  is  open  to  the  public 
but  may  not  be  addressed  without  the  courtesy  of  the  chair. 
Statements  from  the  public  may  be  heard  at  this  meeting  with 
permission  of  the  chair. 


Statement  by  General  Manager  Curtis  E.  Green  re  schedule  changes. 
Municipal  Railway  presented  a  budget  calling  for  $87  Million  by 
Commission,  but  reduced  to  $30  Million  by  the  Mayor  and  $73  Million 
by  the  Board  of  Supervisors.     The  Board  advised  that  Muni  was  to 
come  back  with  schedules  compatible  under  this  budget.     With  the 
reduction  in  dollars,  there  was  a  reduction  of  40  operators,  there- 
fore 1902  operators  in  original  budget  now  reduced  to  1862,  at 
present  there  are  less  than  1800  operators  working.     To  insure 
schedules  as  presently  printed,  and  not  being  kept,  would  require 
1902  drivers  and  520  mechanical  personnel.     Further,  passenger  counts 
on  Lines  1,  3,  4  and  22  indicate  transfer  of  some  runs  to  presently 
over  crowded  lines  would  benefit  overall  scheduling. 

Commissioner  Byrne  wanted  to  know  what  had  happened  to  action  taken 
by  the  Commission  authorizing  contracting  out  maintenance  work. 
Mr.  Green  said  the  Board  of  Supervisors  authorized  only  $500,000  of 
the  $1.5  Million  proposed  budget  item  and  then  returned  the  balance 
of  the  work  to  Muni. 

Persons  appearing  and  speaking  in  protest  of  service  changes? 

Sam  Walker 
Mr.  Brody 

Mr.  Beckes,  Clement  St.  Merchants  Assn. 
Lawrence  Martin,  Transport  Workers  Union 
John  Elberling,  C APT RAN 
Roger  Davis 
Arthur  B.  Chase 
John  Velos 

Commissioner  Flynn  stated  that  he  believed  the  Commission  should 
refuse  all  of  the  changes  and  advise  the  Board  of  Supervisors  in  most 
strong  language  that  when  they  authorize  the  operators ,  maintenance 
and  supervisorial  personnel,  as  budgeted  and  approved,  that  schedules 
then  be  put  in  effect.     Commissioner  Carey  seconded  the  motion. 

President  Henning  stated  he  would  like  to  divide  the  question  into 
two  parts.     Commissioners  Larsen  and  Carey  indicated  they  were 
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opposed  to  changes  until  the  personnel  as  budgeted  was  available. 

Commissioner  Flynn  reworded  his  motion  to  read;     That  the 
Commission  accept  the  recommendations  of  Muni  with  schedule  changes 
in  accord  with  the  budget  as  approved;  and,  a  further  motion  that 
strong  language  be  sent  to  the  Board  of  Supervisors  recommending 
that  the  jobs  which  have  been  approved  in  all  categories  be  unfrozen 
and  provided  to  Muni,  i.e.  personnel  be  brought  up  to  1862  operators, 
512  maintenance  persons  and  17  supervisory  personnel. 

Commissioner  Carey  added  to  the  second  portion  of  motion  that  a 
recommendation  be  made  to  the  Board  of  Supervisors  that  if  the  Board 
wanted  service  to  be  provided  at  currently  scheduled  levels  personnel 
must  be  restored  to  the  original  budget  request  of  1902  operators. 

Commissioners  Larsen  and  Carey  voted  "no"  on  the  portion  of  the 
resolution  which  called  for  adoption  of  the  new  schedules  -  all 
other  "aye"  which  carried.  All  commissioners  voted  in  favor  of 
requesting  the  Board  of  Supervisors  to  bring  personnel  up  to 
budgeted  numbers  and  beyond. 


Item  No.  37  re  disposal  of  all  surplus  trolley  coaches  belonging  to 
the  Municipal  Railway,  Municipal  Railway  General  Manager  Curtis  E. 
Green  indicated  that  there  was  no  money  available  to  store  the  old 
trolleys  and  that  the  bid  prices  offerred  had  been  reduced  when 
Muni  held  back  on  those  trolleys  which  might  be  refurbished.     A  motion 
was  made  that  if  there  is  no  storage  space  available  by  September  14, 
1976,  the  Commission  will  move  to  sell  the  surplus  trolleys.  Matter 
tabled  until  next  meeting. 


THEREUPON  THE  MEETING  ADJOURNED. 


****** 


Margaret  Brady 

Acting  Secretary  of 

Public  Utilities  Commission 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,76-0299 


RESOLUTION  No« 


WHEREAS,  The  position  of  Secretary  and  Assistant  General 
Manager,  Administrative,  is  now  vacant;  and 

WHEREAS,  This  Commission  feels  that  better  performance  can 
be  obtained  upon  separation  of  the  functions  and  responsibilities 
currently  ascribed  to  this  position;  and 

WHEREAS,  It  is  necessary  to  analyze  and  develop  the  proper 
balance  of  effort  in  discharge  of  the  functions,  and,  at  the  same 
time,  to  continue  the  execution  of  certain  of  these  functions; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  employment  of 
Margaret  Brady  as  Staff  Assistant  IV,  effective  August  5,  1976, 
to  assist  in  the  analysis  and  development  of  appropriate  documenta- 
tion to  achieve  the  most  effective  division  of  these  functional 
responsibilities;  and  be  it  further 

RESOLVED,  That  Margaret  Brady  is  designated  as  Acting 
Secretary  to  the  Commission  pending  such  realignment  of  functions 
and  responsibilities. 


Ayes*    Commissioners  Henning,  Carey , 
Flynn 


Commissioner  Larsen 


Abstain  rH£: 


Absent*     Commissioner  Byrne 


by  telephone 
vote  on 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  August  2  ,  1976 

 AUGUST  2  4  1976   


AGTlfAQ  Secretary  &nd  fi^staxvrf^fterdt %fcm&ger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No*3£l-~lJi?%f'u 


WHEREAS ,  by  Resolution  No.   76-0280,   pursuant  to  Ordinance 
No.  450-73,   as  amended,   authorizing  creation  of  liens  for  unpaid 
water  bills,   this  Commission  set  August  10,   1976  at  2:30  p.m.  as 
the  date  and  time  for  hearing  the  report  of  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  on  delinquent  customer 
accounts  in  excess  of  $100.00,   and  any  protests  of  objections 
thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  Water  Department,   a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,   no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,  and  no  payment  in  full  has  been  received, 

WHFRFftS,   fhfr  Commission  has  heard  protest  or  ^objoction  ®v®m. 

  rolati^a  fee  Hum  3  uf 

oaid  report >  and  firiclo  fehafe  feha  'ga-id  protect  ■tyr^frjei'Lioir  ib  nut 

s  w  £  €  i  c  i  ent...  to.  .fSAtts^^a  dUsUnE&em  no-tfr-fco  bo  conf'irmed'#  nowj  there  loir  u. 

bo  ifc 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 

Item  3       Mildred  A.  Murrell         $102.2  5       Block  #6945,   Lot  #22 

and  be  it  further 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,   and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controlle 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^  [j  Q,  \  \ ' ■  ?.,  4  197o        J  }  j  

*ACTINGSecrefciry  m^&ssistant  General  Me.n&ger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7C>     030  t- 


WHEREAS,  by  Resolution  No.   76-0280,   pursuant  to  Ordinance 
No,   450-73,   as  amended,   authorizing  creation  of  liens  for  unpaid 
water  bills,   this  Commission  set  August  10,   1976  at  2:30  p.m.  as 
the  date  and  time  for  hearing  the  report  of  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  on  delinquent  customer 
accounts  in  excess  of  $100.00,   and  any  protests  of  objections 
thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  Water  Department,   a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,   no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,   and  no  payment  in  full  has  been  received, 

WIIEREAC ,  the  Commission^  ha-s  heard-  protcafe  oy  'Objee'feiow  finom' 

relative.  feo  I  Lent  D  uf» 


^findo  fchati  tho  oaid  protoot  or  obj cation  ia  net 
3u££igiont  to  ca^g^^a^^*^^  nowj  thoroforo 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 

Item  5       Southern  Pacific         $294.87       Block  #1206,   Lot  #1 
Memorial  Hospital 

and  be  it  further 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

AUGUST  9  i  107 fi- 
at its  meeting  of—   *    J '  0     


HCT  iNi*Secrctar^  &rtd~AliistantCsneral  Manager 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications, 


Hetch  Hetchy  Contract  No,  553 
REPLACE,  REPAIR  AND  PAINT 
STEEL  TROLLEY  POLES 
ON 

MISSION  STREET 


RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 


Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1  (d)  for  maintenance  of  existing 
facilities,  as  set  forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


and  hereby  authorizes  bid  call  as  follows: 


and  be  it  further 


at  its  meeting  of. 


AUGUST  24  1 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY 
RESOLUTION  No 


RESOLVEDj  That  this  Commission  approves  the  plans  and 
specifications,  and  hereby  authorizes  bid  call  as  follows: 

• 

Hetch  Hetchy  Contract  No0 
Moccasin  and  Tesla  Portal  Buildings 
Exterior  Repair,  Painting  and  Roof  Preservative 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of 
Chapter  31 »  Section  31- 22(a)  of  the  San  Francisco  Administrative 
Code,  this  project  is  hereby  determined  to  be  categorically  exempt 
from  the  California  Environmental  Quality  Act  under  Class  1  for 
maintenance  of  existing  public  structures,  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by  the  City 
Planning  Commission  on  April  26,  1973» 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  91 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY^QF.^AN  FJR^N&JSCO 
RESOLUTION  No  


WHEREAS,  An  agreement  for  providing  professional  services  in 
the  design  of  transit  power  control  and  communication  has  been  entered 
into  as  a  part  of  Hetch  Hetchy's  Power  Improvement  Program  in  support 
of  the  Municipal  Railway;  and 

WHEREAS,  The  need  exists  to  modify  the  Agreement  to  provide 
for  additional  professional  services;  and 

WHEREAS,  Total  payment  to  the  Consultant  will  be  increased 
from  the  amount  of  $85,895  to  $93,607,  with  the  fixed  fee  increased 
from  the  amount  of  $7,638  to  $8,302;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  Amendment  No.  1  to  the  Agreement 
with  the  Consultant,  Systems  Control,  Inc. ,  to  undertake  the  additional 
professional  services  required* 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public.  Utilities  Commission 
at  its  meeting  of.  flMfcMCT  Q  j 


retail  m 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FF 
RESOLUTION  No.' 


76-T530S 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  559,  an  underground  duct 
system  is  to  be  constructed  under  the  Power  Improvement  Program, with  financial 
assistance  from  the  Federal  Government;  now  therefore,  be  it 

RESOLVED,  That  the  Commission  approves  the  plans  and  specifications, 
and  hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  559,  Howard  and 
Folsom  Streets,  Eleventh  Street  to  Main  Street,  Underground  Duct  System;  and 
be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  1(b),  1(d),  and  Class  2,  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
April  26,  1973;  and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concurrence  of 
the  Urban  Mass  Transportation  Administration  of  the  U.S.  Department  of 
Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  AUG  US 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  fffi^  iHE^QQ— 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  540,  underground  power  facilities 
are  to  be  constructed  under  the  Power  Improvement  Program,  with  financial  assistance 
from  the  Federal  Government;  now  therefore,  be  it 

RESOLVED,  That  the  Commission  approves  the  plans  and  specifications, 
and  hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  540,  Sutter, 
McAllister  and  Fillmore  Streets,  Underground  Power  Facilities  and  Related  Work; 
and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31,  Section 
31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project  is  hereby 
determined  to  be  categorically  exempt  from  the  California  Environmental  Quality 
Act  under  Class  1(b),  1(d),  and  Class  2,  as  set  forth  in  the  permanent  list  of 
categorical  exemptions  adopted  by  the  City  Planning  Commission  on  April  26,  1973; 
and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concurrence  of  the 
Urban  Mass  Transportation  Administration  of  the  U.S.  Department  of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

_v     "     -  AUGUST  2  4  1976 

at  its  meeting  of  .  


kQl\H&^ecret£r  a^^d^Aessktant^emraVMamger- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,73-0307 


RESOLUTION  No. 


t*»*  A4»i«i«ti«t.i<«*  Offhu        mitmiitm*  m  tfet*  tmmi f%m* 

*f  9wfc»'  pNJNMt  •••  f*M«l«t*t  T#t#g*a^  pit  Aim, 

gIMil  M*eri««  (Ml*        *  &m#$  $  with  mm  pm-vmtm  ttatt 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  "    '        '  ^^70 J 

7% 


tarJAni&^ssistan 


AC.Ti.M3  SecreUir-Msnd-T&ssistant^Gm 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

REsoLUr,oN  No._  76^0.308 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  tffcilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  June,  1976. 

Bureau  of  Delinquent  Revenue  $2,689.09 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  theJ^ubhc  Utilities  Commission 

ahtU^T  2  4J9Tb 

at  its  meeting  of  ^U  °U  J^Jj   Kjf*  /f 


ACTlN  3  Se<^etaTmj/em^Aessis^errrGe 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7f>"T  0 30S 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and 
responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract 
No.   1700  -  12-Inch  Ductile  Iron  Main 
Installation  in  Ellis  Street  between 
Franklin  and  Taylor  Streets  -  to  The  Lowrie 
Paving  Company,   Inc.   in  the  net  amount  of 
$126,505.00,  and  all  other  bids  for  the 
above  described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of 


cretM-m 


ACTING,  Secret£ft  ffri^\^st&nt^erteral^anage^ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nrf^Q — 03^0 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and 
responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract 
WD-1679  -  Cathodic  Protection,  Crystal 
Springs  Pipeline  No.  2  and  Sunset  Supply 
Pipeline  -  to  Power -Anderson,  Inc.  in  the 
amount  of  $54,510.00,  arid  all  other  bids 
for  the  above  described  work  are  hereby 
rejected. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


AUGUST  3  4  1976 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NOyg^gj^ 


WHEREAS ,  a  professional  services  contract 
with  W.  A.  Wahler  and  Associates  was  authorized 
by  Public  Utilities  Commission  Resolution  No. 
76-0101  dated  February  24,  1976,  and 

WHEREAS  subject  contract  allows  a 
maximum  fee  of  $345,000.00  for  the  work  to  be 
done  by  the  Consultant,  and 

WHEREAS  the  Water  Department  engineering 
staff  has  determined  that  two  additional  drilled 
holes  are  needed  which  were  not  contemplated  in 
the  original  contract,  and 

WHEREAS  Consultant  has  offered  to  do  the 
required  work  and  make  a  report  for  a  maximum 
additional  fee  of  $5,500.00 

THEREFORE,  BE  IT  RESOLVED  that  the 
maximum  Consultant 1 s  fee  be  increased  from 
$345,000.00  to  $350,500.00  to  cover  the 
additional  work  needed. 


I  hereby  certify  that  the  foregoing  resolution  w 

AUGUST  2  4 

at  its  meeting  of  


pted  by  the  Public  Utilities  Commission 


ACTING  Secretar 


taryfSaSr-Assi 


stant-  Generah-Mmtager- 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Credit  Modification  of  Contract  in  the  amount 
of  $7,624.40;  approves  Final  Payment  in  amount 
of  $13,884.56,  in  favor  of  Ameron,  Inc.  under 
Water  Department  Contract  No.  1694,  Cement 
Mortar  Line,  20-Inch  Pipe  in  Sloat  Boulevard 
and  44th  Avenue,  and  allows  eleven  (11)  working 
days  unavoidable  delay  due  to  City  labor  dispute. 


1  hereby  certify  that  the  fore going  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-^313 

RESOLUTION         ^  - 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Debit  Modification  of  Contract  in  the  amount 
of  $5,677.03;  approves  Final  Payment  in  the 
amount  of  $16,227.95,   in  favor  of  Bepco,  Inc. 
under  Water  Department  Contract  No.  1686, 
Excavation  and  Repaving  for  Water  Service 
Trenches,  and  allows  three   (3)  working  days 
unavoidable  delay  due  to  City  labor  dispute. 


I  M-rsby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of.  

AUGUST  2  4  1976 


•ACTlNfl  Secretary^/k&Assistant-General  m&nagcr 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0314 

RESOLUTION  No   "  ^_ 


WHEREAS,  Four  (4)  Utility  Foremen  from  the  City  Distri- 
bution Division  of  the  San  Francisco  Water  Department  have 
retired  since  July  1,  1976  with  unused  sick  leave  credits  for 
which  they  are  entitled  to  compensation;  and 

WHEREAS,  Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  unused  sick  leave  credits  cannot  be  made 
until  such  payment  has  been  recovered  from  appropriations  made 
for  personal  services,  except  where  departmental  requirements  are 
such  that  said  position  must  be  filled  immediately;  and 

WHEREAS,  It  will  be  impossible  for  the  Department  to  adequate- 
ly cover  all  shifts  for  a  7  day,  24-hour  operation  without  large 
expenditures  of  overtime  funds;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  these  positions  be  filled 
immediately  pursuant  to  the  provisions  of  Section  10,  subsection  8, 
of  the  Annual  Appropriation  Ordinance. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   ?>  4  Wo   ___  ^ 

ACTING*  Secret^fc&nd  Assisfeinr^T^  "if 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  76-0315 


RESOLVED,  That  on  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  Acting  General 
Manager,  San  Francisco  Water  Department,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests 
the  Controller  to  draw  warrant  in  favor  of  Pacific  Gas 
&  Electric  Company  in  the  amount  of  $1,80  8.08  in  settle- 
ment of  claim  against  the  San  Francisco  Water  Department, 
arising  from  damage  to  claimant's  property  and  repair  of 
San  Francisco  Water  Department's  2"  service  line  by  claim- 
ant on  April  13,  1976  at  235  Montgomery  Street,  San 
Francisco,  California. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


ACTING  Secretar 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 
RESOLUTION  No.^£jL""llli 


RESOLVED,  That  this  Commission  hereby  approves  col- 
lections,  month  of  July  1976,  of  claims  for  damages  against 
miscellaneous  debtors,  San  Francisco  Water  Department,  in  the 
amount  of  $4,625.31. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

AUGUST  2  4  1976  So,  K^P 


7& 


ACTING  Secret 


*~Gcnrret  -Mmrnger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 
RESOLUTION  n5^5  031*? 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed,  approves 
Final  Payment  in  the  amount  of  $2,543.28  in  favor 
of  Anderson  Electric  Company,  under  Water  Depart- 
ment Contract  No.  1657,  Furnish  and  Install 
Ground  Fault  Detection  Equipment  and  Protective 
Relays  at  San  Antonio  and  Sunol  Pump  Stations, 
and  allows  One  Hundred  Fifty  Three  (153)  working 
days  unavoidable  delay  due  to  waiting  for  San 
Francisco  Water  Department  to  formulate  Modifica- 
tion. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  4  1976S-V1,  V 

at  its  meeting  of   I  //J   ■■  *i  .  3  V"  j£ 


ACTING  SecretarUfeid*-Assi$tant  Qeneral^Mmr&ge% 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


Resolved,    That  this  Commission,   on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,   the  Water  Depart- 
ment General  Manager  and  Chief  Engineer,   and  the  City  Attorneys, 
hereby  approves  the  write-off  of  Uncollectible  Accounts  Re- 
ceivables which  are  more  than  ninety  days  past  due,   month  of 
June,    1976  in  the  amount  of  $5,376.29  per  San  Francisco  Water 
Department  list  of  June  30,  1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST  2  4  1976 


/ft 


AGTWS  SecretaryAdd  Assistant  General-Manager 


1 ) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI 
RESOLUTION  No.   


WHEREAS,  surplus  land  involving  a  portion  of 
Parcel  26  of  San  Mateo  County  Lands,  as  described 
in  deed  from  Spring  Valley  Water  Company  to  the 
City  and  County  of  San  Francisco  dated  and  recorded 
on  March  3,  1930,  in  Book  491  of  Official  Records 
of  San  Mateo  County  at  Page  1;  said  portion  as 
designated  on  attached  San  Francisco  Water  Department 
Drawing  No.  C-845  to  be  offered  for  sale,  and 

WHEREAS,  the  proposed  sale  of  land  shall  be 
subject  to  certain  rights  reserved  to  the  City,  and 
also  to  a  consideration  to  be  determined  by  the 
Director  of  Property,  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby 
authorizes  the  Director  of  Property  to  prepare  the 
necessary  legislation  for  adoption  by  the  Board  of 
Supervisors  to  consumate  the  execution  of  sale. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

august  ?4 1Q7g  >-y}{   \x>  j? 


etarfjknc 


'AGT'lNd  SecretarjAnd-rAesistemt  t3ef^ffiFMtcr^e^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0320 

RESOLUTION  No  


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.  1691  -  6-Inch 
Ductile  Iron  Main  Installation  in  Clipper  Street 
between  Grand  View  Avenue  and  Douglass  Street 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chaper  31,  Section  31.22(a)   of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  lb  as  set 
forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission 
on  July  25,  1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


'AQTINS  Secretar 


G 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  ^fe,"""03S.<t 


RESOLVED,   That  this  Commission 
hereby  awards  to  the  lowest  regular  and 
responsible  bidder,   the  following  contract: 

San  Francisco  Water  Department  Contract 
No.   1709  -  Paving  Portion  of  Ranch  Road 
(Alameda  County)   and  Pulgas  Temple  Parking 
Area   (San  Mateo  County)   -  to  Anza  Engineering 
Corporation  in  the  amount  of  $22,407.00,  and 
all  other  bids  for  the  above  described  work 
are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

AUGUST  2  41326 


at  its  meeting  of 


ACT1N&  Secreffly  aTwhAssgfamt^on^liiMa'ndg«>- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 
RESOLUTION  No.7fi— 03<S2 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of  $697.78  to  reflect  compen- 
sation adjustments  for  two  positions  in  the  San  Francisco  Water  Depart- 
ment in  accordance  with  Charter  Sections  8.1+00  and  8„ij01  for  the  period 
July  1,  1976  -  June  30,  1977. 

From:  9155  Claims  Investigator  $66l+B803 
To:  "         "  "  67UB81U 

From:  9156  Senior  Claims  Investigator  701B8U6 
To:  "         "  "  "  710B858 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■    <  AUGUST 

at  its  meeting  of.  t\v^XKJ   V?  / 


mm 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nlo76 — 0323 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $731.81+  to  reflect  compensation  adjustments  for  two 
positions  in  the  San  Francisco  Water  Department  in  accordance  with  Charter 
Sections  8.1+00  and  8.1+01  for  the  period  July  1,  1975  -  June  30,  1976. 


From:  9155  Claims  Investigator 

To:  9155  Claims  Investigator 

From:  9156  Senior  Claims  Investigator 

To:  9156  Senior  Claims  Investigator 


$661+B803 
67i+B8ll+ 

701B81+6 
7IOB858 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubhc  Utilities  Commission 

AUGUSV  21 1976. 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N(7.^..™^_ 


WHEREAS,  All  work  under  Contract  No.  MR-611,  Victorian  Park-Cable 
Car  Boarding  Facilities,  was  completed  on  October  31,  1975,  by  C.  0.  Jones 
Company,  Inc.,  Contractor;  and 

WHEREAS,  Contractor  is  disputing  the  amount  of  final  payment 
authorized  herein  for  the  work  under  this  contract  and  claims  additional 
compensation  for  alleged  additional  work;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  accepts  this  work  as  satisfactorily 
completed;  and  be  it  further 

RESOLVED,  That  this  Commission  allows  an  extension  of  404  calendar 
days  for  unavoidable  delay  due  to  the  following: 

1.  28  days  due  to  inclement  weather 

2.  14  days  due  to  strike  shutdown 

3.  160  days  due  to  materials  shortages 

4.  90  days  due  to  unforseen  site  conditions 

5.  60  days  due  to  design  changes 

6.  52  days  related  to  combination  of  Items  3,  4  and  5 
and  be  it  further 

RESOLVED,  That  this  Commission  approves  credit  Modification  of 
Contract  No.  1  in  the  amount  of  $4250  to  eliminate  the  purchase  and  installa- 
tion of  turnstiles  from  subject  contract;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  final  payment  in  the  amount 
of  $11,186  in  favor  of  C.  0.  Jones  Company,  Inc.,  Contractor,  and  be  it  further 

RESOLVED,  That  this  Commission  approves  execution  of  Agreement  of 
Non-prejudice  allowing  final  payment  to  the  Contractor  without  prejudice  to 
the  rights  of  either  party  in  respect  to  the  dispute  concerning  payment  for 
alleged  additional  work. 


/ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,76-0325 


RESOLUTION  No. 


WHEREAS ,  Charter  Section  8.404  provides  that  the  Civil  Service 
Commission  shall  certify  to  the  Board  of  Supervisors  on  or  before  the 
first  Monday  in  August  the  average  of  the  highest  wage  schedules  in 
effect  for  comparable  Transit  Systems;  and 

WHEREAS,  Charter  provides  the  Board  of  Supervisors  shall  there- 
upon fix  a  wage  schedule  not  in  excess  of  the  average  of  the  two  highest 
wage  schedules;  and 

WHEREAS,  The  Board  of  Supervisors  may,  by  Charter  provision, 
fix  as  conditions  and  benefits  of  employment  other  than  wages  as  compen- 
sation for  platform  employees  of  the  Municipal  Railway  conditions  and 
benefits  not  to  exceed  those  granted  by  collective  bargaining  agree- 
ments of  the  two  systems  used  for  certification  of  the  average  of  the  two 
highest  wage  schedules  by  the  Civil  Service  Commission;  and 

WHEREAS,  Section  8.404  (g)  of  the  Charter  requires  the  Board 
of  Supervisors  to  amend  the  Annual  Appropriation  Ordinance  and  the  Annual 
Salary  Ordinance  as  necessary  to  include  the  provisions  for  paying  the 
rates  of  compensation  and  conditions  and  benefits  other  than  wages  fixed 
by  the  Board  of  Supervisors  for  the  then  wages  fixed  by  the  Board  of 
Supervisors  for  the  then  current  Fiscal  Year;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's  re- 
commendation to  the  Board  of  Supervisors  for  approval  of  Municipal 
Railway's  request  for  Supplemental  Appropriation  in  compliance  with 
Charter  Section  8.404  in  the  amount  of  $7,803,727  to  the  credit  of  the 
following  Appropriations: 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF"  SAN  FRANCISCO 


RESOLUTION  No. 


6.735.130.001 

Wages,  Platform  Employees  4,428,382 
6.735.800.000 

815     Insurance  Premiums   (Group  Life)  35,000 
6.735.860.000 

860     Retirement  Allowance  815,974 
6.735.683.000 

Mandatory  Fringe  Benefits   (Trust  Fund)  2,509,371 
6.735.863.001 

Pension  Contribution  -  Union  Officials  15,000 
and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  be  and  he 
is  hereby  authorized  and  directed  to  modify  the  Supplemental  Appropriation 
Request  to  conform  to  the  amounts  required  to  fund  final  Civil  Service  Rate 
Certifications  made  in  conformity  with  Charter  Section  8.404. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  [  ~  *  1976 


7& 


ACTING  SecreUryZfaH\»trt«nt^eWaI  Mmutger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  76-0326  

WHEREAS,  In  the  Municipal  Railway  Budget  for  Fiscal  Year 
19  76-77,  the  Operators  Platform  Wage  Account  has  been  reduced  by 
$62  0,000  and  the  number  of  operators  by  40;  and 

WHEREAS,  In  order  to  meet  the  new  budget  it  is  necessary  to 
distribute  such  service  reduction  on  various  Municipal  Railway  lines 
throughout  the  system;  and 

WHEREAS,  The  service  reductions  were  selected  to  have  the  least 
possible  general  impact  on  service  to  Muni  patrons;  now,  therefore  be  it 

RESOLVED,  That  subject  to  the  provisions  of  Charter  3.59  5   (c) , 
this  Commission  authorizes  the  Municipal  Railway  to  increase  headways 
as  detailed  in  "Analysis  of  Schedules"  dated  July  15,  1976  prepared 
by  the  Municipal  Railway  Schedule  &  Traffic  Department,  a  copy  of  which 
is  attached  and  is  on  file  in  the  Office  of  the  Commission;  and,  be  it 
further 

RESOLVED,  That  this  Commission  recommends  that  the  Board  of 
Supervisors  not  disapprove  these  headway  increases;  and,  be  it  further 

RESOLVED,  That  if  the  Board  of  Supervisors  does  not  disapprove 
these  headway  increases,  the  Municipal  Railway  shall  place  into  effect 
said  headway  increases;  and,  be  it  further 

RESOLVED,  That  attainment  of  these  schedules  is  entirely 
dependent  upon  the  Mayor  and  the  Board  of  Supervisors  approving 
Municipal  Railway  personnel  requisitions  promptly  and  in  the  number 
of  personnel  required  to  achieve  the  levels  established  and  approved 
in  the  19  76-77  budget,  to  wit,  1862  operators,  512  maintenance  personnel 
and  160  operational  supervisors;  and,  be  it  further 

RESOLVED,  That  if  the  headway  increases  included  herein  are 
to  be  rescinded,  then  the  number  of  operational  personnel  must  be 
increased  to  a  level  that  will  permit  the  dispatch  of  the  necessary 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO  


runs  ana  the  maintenance  of  the  equipment  employed,  which  would 
require  1902  operators,  522  maintenance  personnel  and  167  operational 
supervisors . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Pubh'c  Utilities  Commission 
at  its  meeting  of.  Angnsf    ?4  ,  1976  


crtt&d)  * 


ACtlNi 


a  Secret  id)  smi-Assrstemt  Gerxefat~Manaf 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 

RESOLUTION  NC^G^O 325- 


WHEREAS,  A  change  in  track  design  to  provide  for  the  use  of 
concrete  pavement  base  in  certain  locations  in  place  of  asphaltic  base 
has  eliminated  the  need  for  650  rail  anchors  required  by  the  original 
contract  plans;  and 

WHEREAS,  In  order  to  expedite  the  contract  work,  the  City  has 
furnished  to  the  contractor  components  for  the  temporary  signal  system 
required  for  portable  crossovers,  eliminating  the  need  for  the  contractor 
to  furnish  those  components;  now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of  Contract 
No.  1  in  the  credit  amount  of  $917.18  to  delete  650  rail  anchors,  provide 
for  the  modification  and  installation  of  City  furnished  signal  system 
components,  and  to  delete  the  furnishing  of  said  components  by  the 
contractor. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   AUGUSCfcj  J97fi 


PUBLIC  UTILITIES  COMMISSION 

>F  SAN  FRANCISCO 

76-0328 


CITY  AND  COUNTY  OF  SAN  FRANC 

RESOLUTION  No.' 


WHEREAS,  Temporary  turnout  tracks  and  associated  overhead  facilities 
have  been  constructed  under  subject  contract  at  46th  Ave.  and  Taraval  Street  for 
reversing  streetcars  during  the  construction  period;  and 

WHEREAS,  The  Municipal  Railway  has  determined  that  it  would  be  de- 
sirable to  leave  the  turnout  in  place  for  possible  future  use;  now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of  Contract  No. 
2  in  the  credit  amount  of  $7,783.07  to  eliminate  from  the  contract  work  the  removal 
of  the  turnout  tracks  and  associated  overhead  facilities. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AMP!  1ST  2  4  IffifL  .  ~ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N  ^fc-0329 

WHEREAS,  All  work  under  Contract  No.  MR-610R,  "L"  Taraval  Line  - 
Track  Reconstruction  and  Sewer  Enlargement  -  West  Portal  Ave.  to  15th  Ave. 
and  46th  Ave.  and  Zoo  Loop  was  completed  on  May  25,  1976,  by  Bay  Cities 
Paving  and  Grading,  Inc.,  Contractor,  and 

WHEREAS,  The  Contractor  required  212  calendar  days  to  complete 
the  contract  work  in  which  only  150  calendar  days  were  allowed  in  the 
contract,  an  over-run  of  62  calendar  days;  now  therefore  be  it 

RESOLVED,  That  this  Commission  accepts  this  work  as  satisfactorily 
completed;  and  be  it  further 

RESOLVED,  That  this  Commission  allows  an  extension  of  62  calendar 
days  for  unavoidable  delay  due  to  the  following: 

23  days  due  to  adverse  weather  conditions 

35  days  due  to  inability  of  Contractor  to  procure  materials 
4  days  City-caused  delay  due  to  the  necessity  of  redesigning 
vertical  alignment  of  track  at  certain  locations;  and  be  it 

further 

RESOLVED,  That  this  Commission  approves  Modification  of  Contract 
No.  3  in  the  debit  amount  of  $7,935.21  to  adjust  the  estimated  quantities 
to  agree  with  the  actual  quantities  as  performed;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  final  payment  in  the 
amount  of  $80,752.02  in  favor  of  Bay  Cities  Paving  and  Grading,  Inc., 
Contractor. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mo7C>  (jffi^Q 


RESOLVED,  That  this  Commission  requests  the  Mayor's  recommendation 
to  the  Board  of  Supervisors  for  approval  of  Municipal  Railway's  request 
for  Supplemental  Appropriation  in  compliance  with  Charter  Section  8.404 
in  the  amount  of  $44,634,  to  the  credit  of  the  following  Appropriation: 

6.735.110.000.000 

Permanent  Salaries  $  35,974 

6.735.111.000.000 

"Overtime"  823 
6.735.112.000.000 

"Holiday  Pay"  892 
6.735.800.000.000 

O.E.  860  "Pension  and  Retirement  Allowance"  6,945 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissien 

i  «..«*«  4  AUGltt^i  '976  \y?  J 


ACTING    SecreuAiand  Amttant  General  ManagW^ 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  on 


the  recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and  the 
City  Attorney,  hereby  approves  compromise  set- 
tlements, month  of  June,  1976,  total  amount 
billed:  $2,324.40  total  compromise  settlements: 
$1,121,14  and  approves  collection,  month  of 
June,  1976,  in  the  amount  of  $4,443.58  for  pay- 
ment of  damage  claims  which  the  Municipal  Rail- 
way has  against  miscellaneous  debtors;  per  list 
of  July  15,  1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meetmg  of. 


AUGUST  2  4  1976 


»-">- 


Assistant  General  Mmnager 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  N 


RESOLVED  ,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City 
Attorney,  hereby  approves  the  collection  of  the 
amount  of  $3,105.31  from  Allied  Propane  Service 
for  payment  of  a  damage  claim  to  the  Municipal 
Railway. 


I  hereby  certify  th&t  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


AUG  2  4  1976 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.r  6 — 0333 


RESOLVED,  That  the  Municipal  Railway 
is  hereby  authorized  and  directed  to  compromise 
and  accept  $342.47  in  settlement  of  a  claim  in  the 
amount  of  $1,784.93  against  Servedei  Service,  Inc. 
for  damage  to  trolley  coach  #809. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

2  4  1976 

at  its  meeting  of 


7k 


tug 

retMm 


SecretM  ami  Auittaiu  Geiieiul  Msiiagw 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

. 7S-0334 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  on 
the  recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and 
the  City  Attorney,  hereby  approves  the  cancel- 
lation and  write-off  of  uncollectible  accounts 
receivable  which  is  more  than  ninety  days  past 
due  and  the  adjustment  of  accounts  receivable, 
month  of  July  1976,  per  list  of  August  9,  1976, 
$697o52o 

RESOLVED,  That  this  Commision 
hereby  approves  compromise  settlements,  month 
of  July  1976,  total  amount  billed:  $1,114.62; 
total  compromise  settlements,  $644.62;  and 
approves  collections,  month  of  July  1976, 
amount  of  $1,552.97,  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against 
miscellaneous  debtors,  per  lists  of  August  9, 
1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  4j976 

at  its  meeting  of  ft  J  .  .       1  ^ 


Secrt 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  ,f^A^9,SCO 


RESOLUTION  No.. 


RESOLVED,  That  this  Commission 
hereby  approves,  in  accordance  with  Resolution 
No.   73-0400,  adopted  October  23,  1973,  payment 
of  claims  in  amount  of  $36,890.58,  made  by  the 
Municipal  Railway,  month  of  June,  1976,  per 
Revolving  Fund  Payment  Request  Nos.   8444,  8456, 
8462  and  Request  for  Warrant  Nos.   2978,  2979. 


I  hereby  certify  that  the  foregoing  resoiution^  wa^  adoptjgd^y^  thc^-j^bUc  Utilities  Commission 


ACTIN4    Secretitffurai  Aui$utttt~Qerwr*lrMmmg*T — 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 

RESOLUTION  N?t>-"Q33G 


RESOLVED,  THAT  this  Commission 
hereby  approves,  in  accordance  with  Resolution 
No.   73-0400,  adopted  October  23,  1973,  payment 
of  claims  in  amount  of  $42,  137.42,  made  by  the 
Municipal  Railway,  month  of  July,  1976,  per 
Revolving  Fund  Payment  Request  Nos.   1,   2t  3  and 
Request  for  Warrant  Nos.   3,  5,  6,  11. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

AUGUST  2  1 19i5^   . 


at  its  meeting  of. 


retfjixr 


ACTlWf*  ^ectet^rM -and*  Assistant  ^Geneittl~  fcfanagtt 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  


RESOLUTION  NUMBER  0  337  NOT  USED. 
RESOLUTION  NUMBER  0  3  38  NOT  USED. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


ACT7N&  Secretar^Jhd  Assistant- General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCI8CO 

RESOLUTION  No.  '0339 


WHEREAS ,  in  accord  with  Resolution  No.  76-0243  Bids  were  solicited  for  operation 
of  vending  machine  services  at  various  Municipal  Railway  locations;  and 

WHEREAS ,  Bids  were  received  and  publicly  opened  and  read  as  specified  in 
Invitation  to  Bids;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  that  certain  Vending  Machine 
Agreement  for  the  exclusive  operation  of  a  vending  machine  service  on  various  Muni- 
cipal Railway  properties  under  the  jurisdiction  of  the  Public  Utilities  Commission  to 
Freeco  Vending  Services  Inc.  as  the  highest  responsible  bidder  therefore,  the  term 
of  which  agreement  shall  commence  on  September  1,  1976  at  12:01  A.M.  and,  unless 
sooner  terminated  or  extended  as  provided  therein  shall  terminate  on  June  30,  1977 
at  11:59  P.M.,  the  annual  consideration  to  be  the  minimum  of  $3,000.00  or  a  sum 
equal  to  the  aggregate  of  the  following  listed  and  bid  percentages  of  gross  revenue 
derived  by  the  vendor  from  its  operations  under  said  agreement,  whichever  is  greater, 
but  in  no  event  shall  said  annual  consideration  be  less  than  $3,000.00: 

Percentage  of  Gross  Revenue 
Type  of  Machine  or  Other  Consideration  

(A)  Hot  Drinks  20% 

(B)  Soft  Drinks  56% 

(C)  Cigarettes  7£  per  package 

(D)  Candy  15% 

(E)  Gum  and  Nuts  15% 

(F)  Cold  Foods  5% 
and,  be  it  further 

RESOLVED,  That  all  other  bids  are  hereby  rejected 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  AUGUST  2  4  1970 


3fc 


ACTING 


SecretdAe 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nc 


RESOLVED , That  this  Commission  does  hereby  approve  request  for 
transfer  of  funds  in  the  amount  of  $10,000.00  or  under  and  the  requests  for 
allotments  submitted  to  the  Controller  during  the  Fourth  Quarter  1975-1976 
as  per  attached  lists „ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Pubhc  Utilities  Commission 

at  its  meeting  of  AUGUST  2*1976^  


Secretary 


HETCH      HETCHY      WATER      AND  POWER 


MEMORANDUM 


DATE:    August  10,  1976 


TO:  JOHN  D„  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

On  July  22,  1976  at  9:45  a»m,,s  the  first  new  substation  equipment,  provided  under 
the  Power  Improvement  Program,  was  placed  in  operation  at  the  existing  Downtown  Sub- 
station and  began  supplying  600 -volt  dc  power  to  Muni  vehicles  on  lower  Market 
Street  and  adjacent  areas . 

The  new  equipment  installation  (12  KV  ac  switchgear,  transformer,  4000  KW  silicon- 
diode  rectifier  and  600  V  dc  switchgear)  completed  the  first  of  four  phases  required 
to  replace  the  obsolete  rotating  machines  with  modern  equipment  while  keeping  the 
substation  in  operation.    Additional  dc  switchgear  and  a  second  complete  unit  will  be 
installed  in  following  phases,  after  removal  of  the  remaining  old  equipment,  and  will 
be  used  for  supplying  power  to  the  new  Market  Street  Subway. 

HETCH  HETCHY  OPERATIONS 


Storage  in 

Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on 

of 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

Aug.  1,  1976 

Capacity 

Aug.  1,  1975 

Capacity 

Hetch  Hetehy 

360,400 

175,304 

49 

348,795 

97 

Lake  Lloyd 

268,800 

141,534 

53 

229,399 

85 

Lake  Eleanor 

27,100 

229 

1 

26,726 

99 

656,300 

317,067 

48 

604,920 

92 

) 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  was  increased  from  approxi- 
mately 230  to  290  mgd  on  July  14,  1976, 
Power  Production 

During  the  month  of  July,  Moccasin,  Dion  R,  Holm  and  Robert  C„  Kirkwood  Powerhouses 
generated  35,160,  27,194  and  33,389  million  kilowatthours  respectively  for  a  total  of 
95 o 743  million  kilowatthours,  having  a  value  in  excess  of  $860,000, 

HETCH  HETCHY  ENGINEERING 

HH-477  Moccasin  Penstock  Valve  House,    Bids  were  received  on  7/15/76,    Art  Brown 
Construction  was  the  low  bidder, 

HH-504  Moccasin  Regulating  Reservoir,  Deepen,    Studies  of  detailed  requirements  and 
criteria  are  being  made.    Alternate  methods  are  under  study, 

HH-523  Judah  St,,  20th  to  48th  Avenue  -  Underground  Duct  System,  Further  design  work 
and  plan  preparation  progress  is  contingent  on  coordinations  with  DPW's  future  street 
work  plans, 

HH-553  Replace,  Repair  and  Paint  Steel  Trolley  Poles,  Mission  Street,    Plans  and 

specifications  are  being  reviewed, 

HH-555  Red  Mountain  Bar  Surge  Shaft  Screen  and  Cover,    Design  work  and  plan  prepara- 
tion is  In  progress, 

HH-557  Replace,  Repair  and  Paint  Steel  Trolley  Poles,  Fillmore  Street,  Field  inspection 
completed.    Plans  and  specifications  are  in  progress, 

HH-558  San  Jose  and  Broad,  Metro  Center  to  Plymouth  -  Underground  Duct  System, 
Design  work  and  plan  preparation  is  in  progress, 

HH-559  Folsom  and  Howard  Streets,  Main  to  11th  Street  -  Underground  Duct  System, 
Design  work  and  plan  preparation  is  in  progress, 
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HH-56Q  Haight  Street. „  St any an  to  Gough  -  Underground  Duct  System,     Design  work  and 
plan  preparation  is  in  progress. 

HH-561  Fillmore ,  Joack.son9  Presidio  and  Other  Streets  -  Underground  Duct  System. 
Design  work  and  plan  preparation  is  in  progress, 

HH-562  Fulton  and  McAllister  Streets,  Stanyan  to  Divisadero  -  Underground  Duct  System. 
Design  work  and  plan  preparation  is  in  progress. 

HH-563  Folsom  St.,  11th  to  16th  Sts.  and  11th  Street,  Market  to  Bryant  -  Underground 
Duct  System.    Design  work  and  plan  preparation  is  in  progress. 

HH-564  Paint  Hetch  Hetehy  Buildings ,  Moccasin.     Plans  and  specifications  to  be  com- 
pleted . 

HH-565  Lower  Cherry  Aqueduct  Rehabilation.    Emergency  was  declared  by  the  Public 
Utilities  Commission  on  6/8/76.    Design  work  and  field  surveys  are  in  progress  for 
the  project.    Moccasin  crews  are  cleaning  and  repairing  the  canals  and  tunnels. 
HH-566  San  Joaquin  Valve  House  Backflow  Prevention  &  Replace  Miscellaneous  Pipeline 
Appurtenance.    Preliminary  design  work  in  progress. 

HH-567  Hayes  Street  -  Van  Ness  to  Stanyan  -  Underground  Duct  System.    Design  work 
and  plan  preparation  is  in  progress. 

Barrier  Walls  and  Deluge  System  for  Transformers ,  Moccasin  and  Warnerville. 
Design  work  and  plan  preparation  is  in  progress. 

Slide  Gates  for  Moccasin  Generators  Tailrace  and  Bypass.    Design  work  in  progress. 

POWER  IMPROVEMENT  PROGRAM 
Electrification  Project 

Contract  HH-536,  Streetcar  Overhead  System9  West  Portal  Avenue  -  Conversion  for 
Pantograph  Operation  and  Related  Street  Lighting  Work,  was  approved  by  the  PUC  on 
July  27 s  1976  and  was  submitted  to  UMTA  for  approval.    The  contract  was  advertised 
for  bids  to  be  received  on  August  26,  1976. 
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The  consultant,  PBGH,  continued  work  on  contract  plans  and  specifications  for  other 
surface  streetcar  lines  overhead  conversion  work. 

The  95%  completion  level  plans  and  specifications  for  Contract  HH-530  (J  Line  -  Duboce 
to  17th  Street)  were  submitted  by  the  consultant  on  July  8,  1976  and  are  being 

reviewed „ 

Hetch  Hetchy  review  of  the  95%  completion  level  plans  and  specifications  for  Contracts 
HH-524,  HH-532,  HH-533,  HH-534  and  HH-535  continued,  with  emphasis  on  Contract  HH-524 
(K  Line,  Junipero  Serra  to  Geneva),  scheduled  for  completion  of  plans  and  specifica- 
tions in  September, 

The  consultant  continued  work  to  determine  the  nature,  degree,  cause  and  correction 
of  deviations  in  catenary  construction  from  contract  designs  in  the  Market  Street 
Subway  and  Twin  Peaks  Tunnel .    Some  corrected  design  drawings  were  submitted  by  the 
consultant . 
Substation  Project 

Bids  were  received  on  July  15,  1976  for  Contract  HH-544,  Fillmore  Substation,  Con- 
struct Building  and  Install  Equipment .    The  contract  was  awarded  by  the  PUC  on  July  27 
1976  to  Herrero  Bros,,  Inc.  who  submitted  the  low  bid  of  $651,800. 

Final  contract  documents  for  Contract  HH-547  (San  Jose  Substation,  Install  Equipment) 
are  being  completed  for  approval  in  August  and  advertising  in  September, 
The  consultant,  Bechtel,  Inc.,  continued  work  on    Contract  plans  and  specifications 
for  other  substations. 

The  final  plans  and  specifications  for  Contract  HH-546  (Randolph  Substation,  Construct 
Building  and  Install  Equipment)  were  submitted  by  the  consultant  on  July  20,  1976, 
The  85%  completion  level  plans  and  specifications  for  Contract  HH-548  (Taraval  Sub- 
station, Construct  Building  and  Install  Equipment)  were  returned  to  the  consultant 
on  July  22,  1976  with  comments  to  be  incorporated  into  the  final  plans  and  specifica- 
tions . 
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Rieview  continued  on  the  85%  completion  level  plans  and  specifications  for  Contract 
HH-550  (West  Portal  Substation,  Install  Equipment). 

The  30%  completion  level  plans  and  specifications  for  Contract  HH-551  (Richmond  Sub- 
station, Install  Equipment)  were  resubmitted  by  the  consultant  on  July  19,  1976  and 
are  being  reviewed . 

The.  acquisition  of  the  property  for  the  Fillmore  Substation  was  completed  and  the 
deed  was  recorded  on  July  13,  1976. 

The  substation  equipment  manufacturers  ITE  Imperial  Corporation,  continued  deliveries 
under  the  purchase  contract.    Additional  equipment  is  being  received  at  the  local 
warehouse  for  later  deliveries  to  installation  contractors.    Approximately  80%  of  the 
equipment  is  now  on  hand.    The  Service  Engineer,  assigned  by  ITE  to  assist  during 
installation  and  testing  of  the  new  equipment,  continued  to  provide  assistance  at 
the  four  Gap  Breaker  Stations  and  at  Downtown,  Civic  Center  and  Church  Substations. 
Unit  No.  1,  Phase  I  at  Downtown  Substation  was  inspected,  tested  and  placed  in  service. 
(See  Highlights,  page  1.) 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  purchase  of 
additional  substation  equipment  for  Stations  E,  F,  J  and  N„    The  recently  approved 
amendment  to  the  Power  Improvement  Program  provides  for  the  acquisition  and  rehabili- 
tation of  these  substations,  now  owned  by  the  P.G.&  E.  Company. 
Control  and  Communication  Project 

The  Consultant,  Systems  Control,  Inc.,  submitted  the  90%  completion  level  plans  and 
specifications  for  the  supervisory  control  system  equipment  purchase  and  installation 
on  July  30,  1976.    The  consultant  continued  with  the  preparation  of  final  plans  and 
specifications  for  the  subway  maintenance  telephone  system. 
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Feeder  Undergrounding 

Final  contract  documents  are  being  completed  for  Contract  HH~54QS  Feeder  Undergrounding, 
Sutter  and  McAllister  Streets s  for  approval  and  advertising  in  August. 
Work  continued  on  the  preparation  of  plans  and  specifications  for  Contract  HH-552 , 
Feeder  Undergrounding,  Judah,  Irving s  ,J_Duboce9  Fillmore  and  Church  Street . 
Work  continued  on  the  preparation  of  plans  and  specifications  for  the  feeder  under- 
grounding  work  on  Folsom  and  Howard  Streets  to  be  included  in  Contract  HH-448„ 
Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding.     (See  Hetch 
Hetchy  Engineering  Section,) 

The  insulated  power  cable,  manufacturer ,  Cyprus  Wire  and  Cable  Company,  continued 
deliveries  under  the  purchase  contract.    Approximately  59s, 000  feet  of  cable  was 
delivered  to  the  City's  contractor  for  installation  on  the  "K"  Line  electrification 
contract  (RH-517) .    An  additional  10,000  feet  of  cable  was  ordered  during  July  for 
other  contracts. 
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MEMORANDUM 


August  18,  1976 


TO:  General  Manager  of  Public  Utilities 

FROM:  Acting  General  Manager 


SUBJECT: 


SAN  FRANCISCO  WATER  DEPARTMENT 

MONTHLY  REPORT  TO  THE 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


* 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager  of  Public  Utilities 

FROM:       Acting  General  Manager 


Water  Supply 

1.  Rainfall 


No  significant  amount. 


2.  Hetch  Hetchy  water  import:     An  average  of  266.6 
million  gallons  per  day   (MGD)  for  the  month  of 
July . 

3.  Sunol  Valley  Filtration  Plant  treated  59.4  MGD . 
San  Andreas  Filtration  Plant  treated  39.9  MGD . 

4.  Consumption  (MGD  average): 

July  1976     -     345-0)     6.6  per  cent  more 
July  1975    -  323.6) 

12  months  preceding 

August  1,  1976    -     273.6)     5#9  per  cent  more 
August  1,  1975    -  253.4) 

5.  Storage  (million  gallons)  as  of  August  1: 
Alameda  Div. 


1976    -  16,036) 

1975  -  36,060) 

Peninsula  Div. 

1976  -  12,615) 

1975  -  20,811) 

Total 

1976  -  28,653) 
1975    -  56,871) 


55.5  per  cent  less 


44.2  per  cent  less 


49.6  per  cent  less 


-1- 


Operations  and  Maintenance 

Vandalism  and  Trespassing 

During  the  month  of  July,  one-half  dozen  locks 
were  stolen  from  various  access  gates  on  Peninsula  water- 
shed lands  and  fences  damaged  by  vandals,  primarily  at 
North  Peak  and  at  South  Peak  on  Perimeter  Road  and  at 
five  locations  along  Sawyer  Camp  Road.     135  trespassers 
were  evicted  from  the  area. 

At  Alameda  Division,  vandals  pulled  a  12-foot  gate 
off  its  hinges  and  poured  syrup  into  the  gasoline  tank  of 
the  Division's  sewer  truck.     The  gate  was  replaced.  No 
permanent  damage  to  the  sewer  truck  was  sustained. 

10  7  trespassers  were  evicted  from  Alameda  watershed 
property . 

Balboa  Reservoir 

Engineering  work,   leading  to  construction  of  the 
South  Basin  of  Balboa  Reservoir,  including  off-street 
parking  on  the  roof,  is  now  being  carried  forward.  The 
work  on  the  plans  had  been  suspended  because  of  the  possi- 
bility that  the  South  Basin  would  be  required  for  ad- 
ditional Muni  bus  storage  and  maintenance  yards.     Now  that 
this  possibility  has  been  abandoned,  the  Department  soon 
will  place  a  supplemental  appropriation  for  completion  of 
the  Reservoir  before  the  Public  Utilities  Commission. 
City  College  has  agreed  to  defray  the  cost  of  the  ad- 
ditional expense  to  strengthen  the  Reservoir  roof  for 
off-street  parking,  which  appears  critically  needed  in 
the  Ocean  Avenue  area. 

Acute  Shortage  of  Personnel 

The  Water  Department  continues  to  have  difficulty  in 
obtaining  approval  of  requisitions  to  fill  vacancies. 


Permanent  and 
Temporary 
Requisitions 


Total  unapproved  requisitions 
prior  to  October  28,  1975 


2 


Total  new  requisitions  submitted 
since  October  28,  1975 


139 


-  2 


Acute  bhortage  of  \ t.rsonnol  contd 

Permanent  and 
-eiaporary 
heouisitions 

Requi'sitioxib  approved  since 

October  20,  1975  10G 

Positions  actually  filled  27 

Requisitions  pending  before 
Fiscal  Policy  Cor.Mittee  or 

Finance  Coi'-aaittee  28 
Additional  requisitions  being 

processed  6 

x5he  Departnent  is  still  faced  with  the  critical 
problem  of  an  insufficient  work  force.     The  reduction  of 
permanent  personnel  of  aLiost  12%  in  the  current  budget 
has  created  operational  problems  that  are  further 
compounded  by  the  delay  in  tao  filling  of  approved 
budgeted  positions  as  they  becorae  vacant. 

The  meter  testing  program  at  Peninsula  Division 
continue::  to  be  hindered  by  unavailability  of  trained 
personnel*     bf forts  are  being  made  to  fill  the  Utility 
Plumber  and  Utility  Pluvaber  Apprentice  vacancies  in 
order  to  resuue  the  laeter  testing  prog ran. 

bater  L>aJ^s 


ffiy'-a  1  Collections 
July  July 

1376  ll>7~,  Increase 

$3,309 ,662  $3,00,463  $220,206 

,.et  Paying  Gales 

Fiscal  Year  Fiscal  Year 

1376-1977  13  75-13  71  Increase 

$3,206,633  $2,864,547  £342, 03C 

Leasers  and  Permits 

Rents  for  the  raonth  of  June  included i 

banta  Clara  Sand  and  Gravel  $12,431.90 


-3- 


Leases  and  Permits  -  cont. 

Crystal  Springs  Golf  Course  $7,221.15 
Sunol  Golf  Course     .  9,366.60 


Delinquent  Accounts 

Delinquencies  outstanding: 

Kenneth  Chapman  $5,673.00 
Harry  M.  and  Jane  Conley  2,388.24 

No  change  in  status . 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000  inspections  were  conducted 
on  24  vehicles. 

Vehicular  Accidents 

During  the  month  of  July  there  was  1 
accident  in  which  the  Department  driver  was  at 
fault.     Our  frequency  rate  for  all  accidents 
was  5.27  per  million  miles  while  driving 
189,733  miles. 

Industrial  Accidents 

There  were  3  lost  time  injuries  in  July. 
There  is  a  total  of  19  for  the  calendar  year. 

Service  Renewals 


July 
1976 


Fiscal  Year 
1976-1977 


Replacement  of  old, 
corroded,  or  under- 
sized piping 


194 


194 


Meter  Repairs 


July 
1976 


Fiscal  Year 
1976-1977 


CDD  -  all  sizes  93  93 


-4- 


.etor  lie  :  aire  •*  contd. 


July  Fiscal  Yf:ar 

*     1J7C  U7C-1977 


P  en  insula  ( i  nn  pe  c  t  cc  i 

and  repair Gd  a.3  neeued)  1  1 

l''lu;-D'.'.in',j 

The  flushing  proc/rais  haa  Leon  to, v<  -ororily  'suspended 
to  conserve  uater  except  for  incidental  custo:  er  conplaints. 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 


MONTHLY  REPORT 
JUNE  1976 


CURTIS  E.  GREEN 
GENERAL  MANAGER 


Strike 

The  City  craft  employees  were  on  strike  from  12:01  am,  March  31  until  May  8,  1976. 
The  absence  of  Muni  Railway  service  during  this  period  greatly  distorts  any  com- 
parisons of  data  listed  in  this  report  for  this  year  versus  last  year  for  the 
months  of  April  and  May,  the  fourth  quarter,  and  the  fiscal  year* 


BUREAU  OF  ACCOUNTS 
Revenue  Passengers 


1975-1976 

1974-1975 

Difference 

Per  cent 

July 

10,381,293 

9,811,714 

569,579 

5o8 

August 

10,092,445 

9,928,523 

163,922 

1,7 

September 

10,023,689 

9,690,507 

333,182 

3.4 

October 

10,392,282 

10,393,726 

(1,444) 

November 

9,518,980 

9,587,276 

(68,296) 

(.7) 

December 

9,831,799 

10,057,954 

(226,155) 

(2.2) 

January 

9,503,195 

9,553,467 

(50,272) 

(.5) 

February 

9,062,489 

8,902,944 

159,545 

1,8 

March 

9,924,741 

9,704,988 

219,753 

2,3 

April 

9,808,112 

(9,808,112) 

(100.0) 

May 

6,607,730 

9,856,554 

(3,248,824) 

(35.0) 

June 

9,512,192 

9,860,239 

(348,047) 

(3.5) 

Ju]-Aug-Sep 

30,497,427 

29,430,744 

1,066,683 

3.6 

Oct-Nov-Dec 

29,743,061 

30,038,956 

(295,895) 

Ci.o) 

J an -Feb -Mar 

28,490,425 

28,161,399 

329,026 

1.2 

Apr-May-Jun 

16,119,922 

29,524,905 

(13,404,983) 

(45,4) 

Fiscal  Year  Total 

104,850,835 

117,156,004 

(12,305,169) 

(10.5) 

Total  Passengers 

1975-1976 

1974-1975 

Difference 

Per  cent 

Fiscal  Year  Totals 

148,127,619 

164,811,156 

(16,683,537) 

(10.1) 

Total  passengers  differs  from  revenue  passengers  as  follows.    A  revenue  passenger 
is  a  person  boarding  the  first  or  only  vehicle  he  or  she  will  ride  in  making  a  one- 
way trip  and  who  pays  a  fare--cash,  token,  Fast  Pass,  etc.    Total  passengers  includes 
revenue  passengers  plus  transferees  (those  boarding  a  second  or  third  vehicle  to 
continue  a  one-way  trip.) 

Number  of  Monthly  Passes  Sold 

This  information  is  listed  in  order  to  show  the  increasing  popularity  of  the  monthly 
pass  programs.    Notice  the  reversal  of  the  fiscal  year  columns  for  this  tabulation 
from  others  in  this  report. 


1974- 

ppcf  Pace 

1975 

Senior  Pass 

1975-1976 
Fast  Pass  Senior 

Pass 

May 

(1) 

13, 555 

June 

July 

25,131 

36,318  5,854 

August 

25,262 

36,026  6,122 

September 

?7  305 

37  053  6.202 

October 

33  757  (2*\ 

2,334 

41.284  6,625 

November 

35  957 

3  815 

44,983  7,011 

December 

OO  ,  1  OH 

38  366  7.129 

January 

~^A   1  RQ 

A  ^?3 

*T  ,  O  <L  O 

36  783               7  017 

February 

oo , 0-> i 

A  ^17 
t ,  o  X  / 

39  284                7  311 

March 

5  045 

41  539  7.524 

April 

39  594 

J>/  ,  OJH 

5  412 

May 

oo , y  o  ± 

*r»  5  u  y  J 

15  009  4.535 

June 

OU  ,  J  i.  U 

^  663 
o  ,  vj  \j  o 

(1)    First  month 

of  program  for 

the  $11  Fast  Pass 

(2)    First  month 

of  program  for 

the  $2o50  Senior  Pass 

Passenger  Revenue 

T  Q  7   -  1  Q  1C\ 

1 Q74- 197^ 

July 

2,244,549 

2,080,269 

164,280 

7,9 

August 

2   119  733 

2  170  892 

f51 .159") 

(2.4) 

September 

2,084,888 

2,103,712 

(18,824) 

(.9) 

October 

2, 223, 375 

2,247,466 

(24,091) 

(1.1) 

November 

1,969,364 

1,971,915 

(2,551) 

CD 

December 

2,049,200 

2,088,577 

(39,377) 

(1.9) 

January 

1,988,605 

2,057,949 

(69,344) 

(3.4) 

February 

1,883,482 

1,807,896 

75,586 

4,2 

March 

2,083,983 

2,101,287 

(17,304) 

(.8) 

April 

241,550 

2,033,103 

(1,791,553) 

(88.1) 

May 

1,250,265 

2,062,507 

(812,242) 

(39.4) 

June 

1,880,154 

2,073,419 

(193,265) 

(9.3) 

Jul-Aug-Sep 

6,449,170 

6,354,873 

94,297 

1.5 

Oct-Nov-Dec 

6,241,939 

6,307,958 

(66,019) 

(1.0) 

Jan-Feb-Mar 

5,956,070 

5,967,132 

(11,062) 

(2) 

Apr-May-Jun 

3,371,969 

6,169,029 

(2,797,060) 

(45.3) 

Fiscal  Year 

Total 

22,019,148 

24,798,992 

(2,779,844) 

(11.2) 

Number  of  Non-Holiday  Weekdays 

The  number  of  non-holiday  weekdays  in  a  month,  quarter,  or  year  affects  the  ridership, 
and  differences  for  similar  periods  from  year-to-year  somewhat  distort  comparisons. 
Therefore,  as  an  aid  in  making  comparisons,  the  number  of  non-holiday  weekdays  are 
listed  below. 

Transit  traffic  is  not  much  affected  by  holidays  that  are  not  generally  recognized  by 
the  business  community.  Therefore,  the  following  days  were  not  excluded  as  holidays: 
Lincoln's  Birthday,  Admission  Day,  Columbus  Day,  and  Armistice  Day. 


July 

August 

September 

October 

November 

December 

January 

February 

March 

April 

May 

June 
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1975-1976 
Month    Qtr.      F.  Y, 


22 
21 
21 
22 
19 
22 
21 

19  * 

23  # 
22 
20 
22 


64 


63 


63  # 


64 


254 


1974-1975 
Month  Qtr. 


22 
22 
20 
22 
20 
21 
22 
19 
21 
22 
21 
21 


04 


63 


62 


64 


F  o  Y 


253 


*  1976  is  a  leap  year 

#  The  strike  began  at  12:01  on  March  31,  so  that  a  work  weekday  was  lost 


BUREAU  OF  PUBLIC  SERVICE 


Passenger  Information  Service 


Complaints 
Commendations 

Information  calls  registered 
Information  calls  processed 
Information  calls  lost 


June 
1976 

3,147 
121 
78,105 
69,885 

8,220 


June 
1975 

1,254 
215 
77,222 
65,339 
11,712 


Difference 

1,893 
(94) 

883 
4,546 
(3,492) 


Per  cent 

151.0 
(43.7) 

1.1 

7.0 
(29.8) 


BUREAU  OF  TRANSPORTATION 
Planning  Division 

Market  Street  Trolley  Coach  Report 

During  the  month  of  June,  the  Planning  Division  staff  submitted  to  the  Department  of 
City  Planning  a  new  report  supplementary  to  the  Railway's  Environmental  Evaluation 
of  retention  of  trolley  coaches  on  Market  Street.    This  report  discusses  the  probable 
effects  on  patronage  of  each  of  the  Alternatives  discussed  in  the  original  "Analysis" 
and  concludes  that  elimination  of  trolley  coach  service  on  Market  Street  could  lead 
to  a  considerable  loss  of  patronage  on  the  affected  lines.     It  is  now  the  respon- 
sibility of  the  Department  of  City  Planning  to  determine  whether  or  not  the  retention 
of  trolley  coach  service  on  Market  Street  could  have  a  significant  effect  on  the 
environment . 

Golden  Gate  Ferry/Municipal  Railway  Transfer 

The  proposed  free  transfer  between  lines  of  the  Municipal  Railway  and  the  new  ferry 
services  of  the  Golden  Gate  Bridge,  Highway  and  Transportation  District,  to  be  funded 
by      State  Department  of  Transportation  (CALTRANS)  under  SB  283  funds,  was  given  a 
"medium"  recommendation  by  the  Metropolitan  Transportation  Commission.    MTC  based 
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its  recommendation  on  its  perception  of  the  transfer  as  "not  unique",  on  the 
lack  of  continuing  funding  and  on  the  possible  use  of  alternative  funding  sources.. 
As  the  grants  applied  for  by  all  project  applicants  greatly  exceed  the  funds 
available,  it  is  unlikely  that  the  program  will  bo  funded  from  this  source.  An 
alternative  source  -  UMTA  Section  5  monies      Is  being  considered. 

Golden  Gate  Recreational  Travel  Stu  , 

The  consultant  firm  of  Goodrich/Solnit  is  formulating  its  final  recommendations  for 
a  short-range  transportation  plan  for  the  Golden  Gate  National  Recreation  Area. 
Through  the  Technical  Advisory  Committee  to  the  study,  the  Planning  Division  staff 
formulated  Muni  comments  on  the  recommendations.    The  consultant's  proposal  to 
emphasize  tae  i; i sherman & -Wharf  vicinity  as  a  transit  mode,  or  center  of  activity 
for  inter-county  recreational  travel,  is  one  of  the  principal  issues  still  to  be 
resolved. 


TRANSPORTATION  DEPARTMENT 
Inspectors'  Activity 

Number  of  Citations  Issued     Difference      Per  cent 
5/30/  thru         6/1/  thru 
6/26/76  6/23/75 


Parking  in  bus  zones  1,511  1,289  222  17,2 

Operators'  rule  violations  415  540  (125)  (23.1) 


SCHEDULES  DEPARTMENT 


The  Mayor  deleted  $620,000  from  Muni's  recommended  budget  for  1976-77,  and  the  Board 
of  Supervisors  passed  a  salary  ordinance  that  reduced  the  authorized  platform  force 
total  by  40  operators.    This  combined  action  necessitated  a  complex  rescheduling 
of  Muni  service  that  resulted  in  a  proposal  to  cut  fifty  runs  from  thirty-eight 
lines.    The  development  of  these  schedules  was  the  major  effort  of  the  Schedules 
Department  staff  during  June. 


EQUIPMENT  DEPARTMENT 

Inventory  of  Revenue  Vehicles  on  6/50/76 

Cable  Cars  39 

Streetcars  115 
*01d  trolley  Coaches  206 

Flyer  coaches  62 

Total  trolley  coaches  268 

Mack  coaches  60 

General  Motors  391 

Flxible  10 

A  M  General  100 

Total  automotive  coaches  561 
Total  Revenue  Vehicles  983 


*Ninety  inoperative  old  trolley  coaches  have  been  removed  from  Muni  property  and  are 
not  included  in  this  inventory. 
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CLAIMS  DEPARTMENT 


Claims  Settlements 

Unspent  surplus  from  previous  fiscal  year 
budgeted  originally  for  1975-76 
Supplemental  appropriation  (1) 
Supplemental  appropriation  (2) 


Total  amount  budgeted 

Settled  Jul-May 
Settled  in  June 


1468  Claims 

127 
1595 


Interest  on  judgments  (5) 

Total  claims  cost 
balance 


$2,784,873 
2,247,787 
$5,052,660 

267,950 

$5,300,590 


$  49,585 
2,900,000 
2,000,000 
400,000 

$5,349,585 


5,500,590 

;  48,995 


Settled  Jul-May 
1974-75 

Difference 


1769  Claims 


(174  Claims) 
9.8% 


$3,507,879 


$1,792,711 
51.1% 


Explanatory  Notes 

(1)  Judgment  ordered  against  Municipal  Railway  in  May,  1974  on  file  70  B  2774-1 
Anne  Tagore.     Lost  appeal  (costs  and  judgment)   .   .   .   .  .$1,754,044 

Interest     .....  267,950 

$2,021,974 

(2)  Judgment  rendered  against  Municipal  Railway,  November,  1975  on 
file  68  S  346-1  Francisco  Negron  -  Judgment        .....$  250,000 

Interest        .....  40,000 


(5) 


TOTAL  (1)  and  (2) 

TOTAL  PAYMENTS  19  75-76 

TOTAL  SETTLEMENTS  COSTS  1975-76 


Paid  on  1973-74  judgments 
Accidents  (Includes  non-operationals) 

19  75-76 


S  290,000 

$2,311,974 

$5,500,590 
2,983,616 

$2,311,974 


July-May 
June 

Total  to  date 


5284 
515 
5799 


1974-75 

6254 
543 
6797 


Difference 

(970) 
(  28) 
(998) 


(15.5) 
TT4~7T 


MINUTES 

PUBLIC  UTILITIES  COITUS  SI  ON 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
George  R.  Moscone,  Mayor 

Room  2  82,  City  Hall 
2:30  p.m. 

September  14,  1976 

COMMISSIONERS 
John  F.  Henning ,  Jr.,  President 
Dennis  V.  Carey,  Vice  President 
H.  We It on  Flynn 
Joseph  P.  Byrne 
Lydia  Larsen 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  M.  Christensen,  Jr. 
ACTING  GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


Margaret  L.  Brady 
Acting  Secretary 


Call  to  Orders  2s 45  p.m. 

Presents  Commissioners  John  F.  Henning,  Jr.,  H.  Welton  Flynn, 

Joseph  P.  Byrne,  Lydia  Larsen 

Absents  Commissioner  Dennis  V.  Carey 

The  minutes  of  the  regular  meeting  of  the  Commission  held  August  24, 
1976  were  approved. 


RESOLUTION  On  motion  of  Byrne,  seconded  by  Flynn,  the 

NO.  following  resolution  was  adopted? 

76-0342     H  Accepting  R.  W.  Beck  and  Associates'  Appraisal 

Report  for  Clavey-Wards  Ferry  Tuolumne  River 
Development  and  approving  San  Francisco's 
filing  of  application  for  additional  development 

Votes     Ayes-Henning ,  Flynn,  Byrne 
No-Larsen 

76 -0  342 A      H  On  motion  of  Larsen,  seconded  by  Flynn,  the  above 

resolution  constitutes  a  neutral  position 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

76-0343    H  Supplemental  appropriation  to  fund  increased 

contributions  to  Retirement  System  -  $109,133 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Byrne,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Supplemental  appropriation  correcting  clerical 
errors  in  1976-77  Salary  Standardization  Ordinance 
$17,685 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Byrne,  seconded  by  Larsen,  the 
following  resolution  was  adopted s 

Supplemental  appropriation  funding  increased 
contributions  to  Retirement  System  -  $3,965  - 
Bureau  of  Light,  Heat  &  Power 

Vote;     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 


76-167 


Approving  collections  of  damage  claims  -  Month 
of  July  1976  -  Amount,  $1,801.42-  Bureau  of 
Light,  Heat  and  Power. 

Vote;     Ayes-Henning ,  Flynn,  Byrne,  Larsen 

On  motion  of  Byrne,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Approving  Department  of  Public  Works'  proposal 
for  relighting  Lakeside  Area,  Contract  2  - 

Vote:     Ayes-Henning, Flynn ,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  Modification  of  Contract  No.  3  in  the 
debit  amount  of  $6,138.30  to  provide  funds  for 
additional  conduits,  wiring  and  relay  cabinets  at 
Laguna  Honda  and  Judah  Substations,  under 
Contract  HH  52  8. 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Award  of  HH  Contract  No.   536  -  Amount,  $295,671.00 
Mahoney  Electric  Company,  Inc.  of  San  Francisco  - 
Conversion  for  pantograph  operation  and  related 
street  lighting  work  for  streetcar  overhead 
system  at  West  Portal  Avenue 

Vote:     Ayes-Henning,  Flynn,  Byrne ,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Bid  call  -  HH  Contract  No.  547  -  Installation  of 
City-furnished  power  conversion  equipment  and 
related  work  in  San  Jose  Substation.  Estimated 
cost  of  work,  $100,000.00 

Vote:     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Bid  Call  -  HH  Contract  No.  56  3  -  Construction 
of  manholes  and  underground  duct  banks  and 
related  work  in  Folsom  Street  from  11th  Street 
to  16th  Street  and  in  Eleventh  Street  from 
Mission  Street  to  Bryant  Street  -  Estimated  cost 
of  work,  $173,000.00 

Vote:     Ayes-Henning,  Flynn,  Byrne,  Larsen 


76-168 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Completion  of  Contract  No.   1695  -  Installing 
4-Inch  and  6-Inch  ductile  iron  mains  in  Washington 
Jones,  Taylor,  Filbert,  Hyde,  Leavenworth  Streets 
to  Havens  Court  -  Credit  modification  of  $1,450.40 
and  approving  final  payment  $5,5  81.45  -  Dalton 
Construction,  contractor 

Votes     Ayes-  Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

Supplemental  appropriation  for  reallocation  of 
funds  required  for  reclassifications  of  positions 
in  the  Alameda  and  Peninsula  Divisions  -  Amount, 
$94,706.00 

Votes     Ayes-Henning ,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Supplemental  appropriation  for  correction  of 
clerical  errors  in  the  1976-77  Salary  Standardiza- 
tion Ordinance  -  Amount,  $45,096.00 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Supplemental  appropriation  for  additional  funds 
required  to  fund  increased  contributions  to 
Retirement  System  -  Amount,  $222,890.00 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Supplemental  appropriation  -  1972  Municipal 
Water  System  Bond  Fund  -  Amount,  $96,000.00  for 
architectural  and  engineering  contracts. 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Requesting  Board  of  Supervisors  to  approve  a 
modified  Transit  First  Plan  developed  for  Mission 
Street  by  the  City  Planning  Department  -  Department 
of  Public  Works  and  the  San  Francisco  Municipal 
Rai  Iway . 


76-169 


Vote;     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted  s 

Authorizing  Municipal  Railway  to  dispose  of  all 
surplus  trolley  coaches  belonging  to  Municipal 
Railway  as  soon  as  possible. 

Vote:     Ayes-Henning,  Flynn,  Byrne, 
No-Larsen 


On  motion  of  Larsen,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Authorizing  transfer  on  permanent  loan  to  Bay 
Area  Electric  Railroad  Association,  Inc.  for 
historic  preservation,  display,  and  use 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted? 

Supplemental  appropriation  for  additional  funds 
required  for  increased  contributions  to  Retire- 
ment System  -  Amount,  $1,000,519.00 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Byrne,  seconded  by  Larsen,  the 
following  resolution  was  adopted s 

Supplemental  appropriation  -  Provide  funds  for 
payment  of  compensation  to  miscellaneous 
permanent  salaried  employees 

Vote;     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Modification  of  Contract  Wo.  5  -  Debit  amount, 
$10,594.79  -  Installing  additional  catenary 
assemblies  east  of  Forest  Hill  Station  -  under 
Contract  MR-622R 

Vote;     Ayes-Henning,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Supplemental  appropriation  -  Provide  funds  for 
payment  of  $50,000  for  thirty  (30)  temporary 
salaries . 

Votes     Ayes-Henning,  Flynn,  Byrne,  Larsen 


76-170 


On  motion  of  Byrne ,  seconded  by  Larsen,  the 
following  resolution  was  adopted  : 

Designating  Commissioner  Ho  Walton  Flynn  to 
represent  Public  Utilities  Commission  on  the 
steering  committee  of  Metropolitan  Transportation 
Commission  guiding  overall  development  of  report 
on  financing  requirements  of  public  transit 
within  San  Francisco  Bay  Area,  and  designating 
Mr.  John  Madden  as  his  assistant. 

Vote?     Ayes -Kenning,  Carey,  Byrne,  Larsen 

Commissioner  Flynn  abstained  from  voting 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Authorizing  Mr.  Oral  Moore,  General  Manager  of 
Hetch  Hetchy  Water  and  Power,  and  Mr.  McPiorris 
Dow,  Deputy  City  Attorney,  to  travel  to 
Washington,  D.  C  to  meet  with  appropriate 
individuals  to  clarify  position  of  City  and 
County  of  San  Francisco  regarding  establishing 
of  rates  to  be  charged  for  sale  of  Hetch  Hetchy 
power.     (Ratification  of  telephone  vote  on 
August  31,  19  76.) 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Approving  establishment  of  position  of  1175 
Secretary,  Public  Utilities  Commission,  and 
position  of  1173  Director,  Bureau  of  Adminis- 
tration, Public  Utilities  Commission?  and 
authorizing  necessary  action  with  Civil  Service 
Commission  on  confirmation  of  these  2  positions. 

Vote.     Ayes  •■  Kenning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Byrne,  the 
following  resolution  was  adopted? 

Supplemental  appropriation  -  Provide  funds  for 
increased  contributions  to  Retirement  System  - 
Amount,  $14,759.00. 

Vote?    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


76-170A 


3 


On  motion 
following 


of  Flynn,  seconded  by  Byrne,  the 
resolution  was  adopted; 


76-0341-MR 


Approving 
Municipal 


request  for  payment  of  claims  against 
Railway  in  total  amount  of  $361,0  82,03 


Vote:     Ayes-Henning,  Flynn,  Byrne,  Larsen 


Presentation  of  the  San  Francisco  Bay  Area 
Transportation  Authority  on  the  projected 
development  and  use  of  the  Transbay  Terminal. 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utiliites 
Commission. 


NSW  BUSINESS  % 

Commissioner  Lydia  Larsen 's  committee  for  elderly  and  handicapped 
introduced  a  resolution  to  be  included  in  the  minutes  of  the 
Commission. 

Commissioner  John  F.  Henning  stated  the  Commission  is  in  the  process 
of  developing  a  final  resolution,  which  will  be  available  shortly. 
He  suggested  circulating  a  final  draft,  and  having  a  telephone  vote 
before  the  next  meeting  if  possible.     Commissioner  H.  Welton  Flynn 
requested  that  when  the  new  resolution  is  prepared  he  be  given  a  copy 
of  it  before  being  called  upon  to  vote. 


Commissioner  Josph  P.  Byrne  stated  that  some  time  ago  a  motion  was 

passed  allocating  $1.5     Million  to  the  Municipal  Railway 

and  that  the  Board  of  Supervisors  froze  $1  Million  of  this 

money.     The  Municipal  Railway  is  badly  in  need  of  maintenance,  and 

he  would  like  to  pass  a  resolution  requesting  the  Board  of  Supervisors 

to  release  $1  Million  so  that  the  buses  can  be  repaired.     It  was 

moved  and  seconded  that  the  Board  of  Supervisors  be  asked  to  make 

available  $1  Million  dollars  for  contract  rehabilitation  of  the  motor 

coaches  of  the  Municipal  Railway 


In  discussing  Hetch  Hetchy  Resolution  No.   76-0342,  acceptance  of  the 
appraisal  report  for  Clavey-Wards  Ferry  Tuolumne  River  Development, 
and  approval  of  participation  of  the  City  and  County  of  San  Francisco 
in  filing  of  a  preliminary  application  for  additional  Tuolumne  River 
development  with  the  Federal  Power  Commission,  Mr.  Oral  Moore 
reported  as  follows.     At  the  public  hearing  chaired  by  Commissioner 
Larsen  there  were  many  issues  raised  with  respect  to  the  resolution, 
but  he  wished  to  speak  to  the  general  subject.     He  stressed  that  the 


****** 


****** 


****** 
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Commission  was  not  being  asked  today  to  make  several  decisions ,  and 
was  not  being  asked  to  declare  either  in  favor  or  in  opposition  to 
development  of  further  Tuolumne  River  development.     He  said  it  was  up 
to  Congress  to  determine  whether  or  not  the  Tuolumne  will  remain  in 
its  present  state  or  be  ultimately  developed.     The  present  schedule 
is  that  the  next  phase  of  the  study  will  be  completed  by  February, 
and  presented  to  public  comment  and  hearings.     It  will  be  submitted 
to  Congress  in  the  Fall  of  19  77  for  decision  by  Congress.  Congress 
has  two  years  after  submission  to  decide  whether  the  Tuolumne  River 
will  be  a  scenic  river,  or  will  continue  in  its  present  state  for 
whatever  development  is  legally  appropriate.     The  Commission  is  not 
being  asked  whether  California  needs  this  additional  power. 
The  Commission  is  not  being  asked  to  decide  if  San  Francisco  should 
be  involved.     That  decision  is  going  to  have  to  be  submitted  to  the 
electorate  of  the  City  and  County  of  San  Francisco  together  with 
proposed  means  of  financing.     The  Commission  is  being  asked  if  it 
will  participate  with  the  Turlock  and  Modesto  Irrigation  Districts 
in  an  application  to  the  Federal  Power  Commission  if  at  some  date 
in  the  future  that  development  seems  wise.     On  May  18,  1976,  the 
Turlock  and  Modesto  Irrigation  Districts  filed  an  application  for 
additional  development  on  Tuolumne  River.     If  the  Commission  does 
not  approve  joining  in  the  preliminary  application  prior  to 
May  18,  19  77,  it  will  legally  waive  its  right  to  participate  in  that 
development.     Mr.  Moore  stated  it  would  cost  the  City  $4,000  to  join 
in  the  application  which  has  already    been  filed  and  cost  $8,000,  and 
the  City  would  share  1/2  the  cost  under  the  1948  agreement.     Mr.  Moore 
stated  the  net  cash  return  on  the  project  would  be  $22  Million  dollars 
annually,  of  which  1/2  would  come  to  San  Francisco. 

Commissioner  Henning  congratulated  Mr.  Moore  and  Commissioners  Larsen 
and  Carey  on  the  report. 

In  answer  to  a  question  from  Commissioner  Henning,  Mr.  Moore  stated 
that  it  is  not  posible  to  get  a  resolution  of  wild  river  status 
before  May  18,  1977, 

After  more  discussion  Commissioner  Flynn  stated  that  $473  Million 
appears  to  be  the  cost,  and  that  a  bond  issue  would  be  needed. 
Mr,  Moore  said  public  approval  of  a  bond  issue  would  be  required. 

Commissioner  Henning  asked  what  the  City's  obligation  is  in  terms  of 
further  funding.     Mr.  Moore  replied  that  San  Francisco,  and  Turlock 
and  Modesto  Irrigation  Districts  would  share  costs  and  benefits. 
We  have  a  50  percent  share  of  the  project. 

Acting  General  Manager  John  M,  Christensen  stated  that  PUC 
bonds  must  go  to  the  electorate  at  which  time  the  citizens  could 
express  their  approval  or  disapproval. 

Extensive  discussion  took  place  between  the  Commissioners  and  members 
of  the  public  on  all  aspects  of  the  proposed  development.     The  members 
of  the  public  expressed  considerable  reservations  on  the  appropriate- 
ness of  interfering  with  the  natural  condition  of  the  river. 

The  Commissioners  considered  the  legal  implications,  time  constraints, 
voter  approval  required,  and  singular  registration  aspects  of  this 
action  in  reaching  a  decision. 
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After  adopting  Resolution  Wo.   76-0342   (Ayes-Henning f  Flynn,  Byrne? 
No-Larsen)   the  Commission  adopted  Resolution  No.   76-0342A,  moved  by 
Commissioner  Larsen  and  seconded  by  Commissioner  Flynn,  for  the 
purpose  of  making  it  clear  that  in  spite  of  the  approval  of  Resolution 
Wo,   76-0342,  the  Commission  is  maintaining  a  neutral  position  with 
respect  to  the  suggested  power  development.    (Ayes-Henning,  Flynn, 
Byrne,  and  Larsen) 

****** 

In  discussing  Municipal  Railway  Resolution  No.   76-0  357,  requesting 
Board  of  Supervisors  to  approve  a  modified  Transit  First  Plan 
developed  for  Mission  Street  by  City  Planning  Department,  Department 
of  Public  Works  and  the  San  Francisco  Municipal  Railway,  Mr.  Green 
stated  that  as  directed  by  the  Commission,  Messrs.  Cauthen  and 
Twitchell  held  conversations  with  all  effected  parties,  and  that  the 
Planning  Commission  has  approved  a  modified  plan.  Commissioner 
Henning  asked  if  they  were  coming  with  the  concensus  of  Mission 
Street  merchants  and  the  citizens,  and  Commissioner  Larsen  asked  if 
San  Francisco  Tomorrow  had  been  contacted.     Mr.  Green  replied  yes. 
After  some  discussion  as  to  whether  the  entire  community  had  been 
notified,  Mr.  Twitchell  stated  they  had  spoken  with  the  drivers, 
Mr.  Martin  of  the  drivers  union,  CAPTRANS ,  Public  Works  Department, 
and  to  several  people  that  appeared  at  the  previous  meeting. 
Planning  Commission  had  approved.     They  have  heard  no  further 
opposition.     A  member  of  San  Francisco  Tomorrow  spoke  as  well  as 
CAPTRANS . 

Commissioner  Henning  said  if  the  plan  doesn't  work  we  can  change  it. 
He  said  the  main  concern  is  that  all  interested  parties  were  notified. 
Mr.  Leonard  said  calendars  and  necessary  materials  were  sent  out  to 
all  news  media. 

Mr.  Green  said  this  matter  had  been  approved  and  passed  by  the  Board 
of  Supervisors,  but  because  of  opposition  to  the  plan  they  were 
directed  by  the  Board  to  do  something  about  it.     It  was  decided  to 
come  back  to  the  Public  Utilities  Commission.     He  stated  the 
modifications  were  a  great  deal  less  than  desired  or  originally 
contemplated  but  they  were  an  improvement  over  current  conditions. 

****** 


In  discussing  Municipal  Railway  Resolution  No.   76-0358,  authorizing 
Municipal  Railway  to  dispose  of  all  surplus  trolley  coaches  as  soon 
as  possible  and  to  the  best  advantage  -  Mr.  Twitchell  stated  there 
was  some  concern  over  selling  because  of  possible  expansion.     Mr. Green 
said  the  understanding  is  that  there  has  been  some  discussions  with 
the  Department  of  Transportation  officials.     We  will  have  the  80 
percent  toward  funding  of  new  trolleys.     It  would  cost  $60,000.00 
to  refurbish  old  trolleys,  and  operationally  it  seems  best  to  go 
with  the  new  trolleys  where  maintenance  would  be  less. 

A  member  of  San  Francisco  Tomorrow  spoke  about  the  rebuilding  of 
coaches  in  Toronto,  where  the  total  cost  then  came  to  only  about 
$20,000.     He  said  it  would  seem  that  $60,000  figure  is  high  and 
Urban  Mass  Transportation  Administration  cannot  be  assumed  to  fund 
anything. 

Commissioner  Henning  said  the  immediate  problem  is  storage  room. 
Dr.  Christensen  said  when  we  received  bids  in  May  19  75  for  car 
coaches,  we  asked  for  rebuilding  cost  on  ones  we  have,  and  for  bid 
on  new  coaches.     The  bid  for  rebuilding  was  $70,000,  and  it  was 
$74,000  for  new  coaches.     Obviously  we  took  the  new  coaches.  He 
stated  when  the  time  comes  to  electrify,  there  will  be  a  single 
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project  for  equipment  and  electrification  which  will  be  several 
million  dollars  and  of  which  the  equipment  would  be  a  minor  part. 
The  matter  has  been  discussed  with  UMTA  officials  who  have  indicated 
a  single  project  approach  is  desirable,  new  equipment  appears 
preferable  and  favorable  consideration  to  80  percent  funding  would 
be  likely.     The  old  coaches  are  20  or  25  years  old,  and  would  have 
to  be  stored  in  the  meantime.     There  is  no  space  to  store  old  coaches 
and  we  cannot  provide  security.     The  process  of  obtaining  neighbor- 
hood approval  for  electrified  lines  after  the  POM  study  has 
recommended  the  best  candidates  will  take  considerable  time,  as  well 
as  preparing  and  obtaining  grant  approval. 

UMTA  has  agreed  to  participate  in  $25,000  of  temporary  coach  storage 
in  order  to  receive  the  incoming  Flyer  coaches  and  obtain  the  best 
disposal  bid.     UMTA  will  share  in  the  funds  obtained  from  the 
disposal  sale  in  the  same  proportion  as  they  are  providing  funds 
for  the  purchase  of  new  coaches.     That  rental  terminates  in  November 
1976  and  no  funds  for  extension  are  obtainable. 

Mr.  Oppenheimer  read  a  letter  recommending  retaining  the  old  coaches. 

Dr.  Christensen  stated  we  have  333  trolley  coaches  in  the  inventory. 
We  are  being  provided  with  343  new  coaches  because  we  said  there 
would  be  additional  electrification. 

Do  we  electrify  with  the  old  or  new?    The  Federal  Government  has  to 
provide  the  money  in  either  case.     We  would  go  to  the  Federal 
Government  to  participate  in  a  grant  to  rebuild  coaches  in  lieu  of 
new  coaches.     The  difference  between  a  new  and  rebuilt  coach  might 
be  $10,000  to  $15,000.     Our  saving  would  be  2  0  percent  of  that 
differential  -  2  or  3  thousand  dollars.     This  would  not  justify 
the  maintenance  risks  attributable  to  fatigued  frames  and  parts. 

In  answer  to  a  question  from  Commissioner  Byrne,  Dr.  Christensen 
indicated  80  percent  of  the  cost  of  new  coaches  would  be  borne  by 
the  Federal  Government  and  that  we  are  now  having  34  3  coaches 
delivered,  costing  us  $26  Million. 

Additional  coaches  would  be  needed  if  diesel  routes  are  changed. 
We  would  then  have  to  develop  a  project  which  would  indicate  the 
citizens  are  agreeable  to  the  electrified  routes  for  there  must  be 
an  Environmental  Impact  Report.     There  could  be  an  additional  100 
coaches  which  we  would  submit  to -the  Federal  Government  along  with 
distribution  lines,  feeder  cables,  rectifier  stations  and  associated 
equipment.     We  want  to  get  new  coaches  at  that  time  to  encourage 
ridership,  eliminate  unfavorable  comparisons  and  reduce  maintenance; 
in  addition  we  are  unprepared  now  to  store  old  coaches  for  a  period 
of  years  when  space  availability,  security,  and  deterioration  are 
so  plainly  evident  problems. 


****** 


In  discussing  Municipal  Railway  Resolution  No.   76-0363,  approving 
supplemental  appropriation  to  provide  funds  for  payment  of  $50,000 
for  30  temporary  salaries  for  temporary  appointments  outside  of 
classification,  it  was  brought  out  that  this  resolution  is  complying 
with  a  court  order  recommending  this  submission.     These  are  positions 
in  which  the  employees  who  formerly  occupied  the  positions  are  no 
longer  with  the  Railway.     The  Municipal  Railway  General  Manager  has 
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placed  some  one  else  in  the  position  or  has  assigned  work  to 
individuals  next  in  line.     When  these  employments  go  beyond  30  days 
the  differential  must  be  paid  to  the  employees.     A  court  case  was 
undertaken  by  a  group  of  municipal  employees  in  which  ruling  was 
they  could  not  collect  unless  funds  were  available,  but  it  is 
mandatory  to  request  funds  as  an  act  of  good  faith.     This  then 
complies  with  the  judgment  of  the  court,  and  will  be  forwarded  to 
the  Mayor  and  the  Board  of  Supervisors. 


****** 


In  discussing  General  Office  Resolution  No.   76-0  364,  designating 
Commissioner  H.  We It on  Flynn  to  represent  the  PUC  on  the  steering 
committee  of  the  Metropolitan  Transportation  Commission  guiding 
the  overall  development  of  the  report  on  financing  requirements  of 
public  transit  within  the  San  Francisco  Bay  Area,  and  designating 
Mr.  John  Madden  as  his  assistant,  Dr.  Christensen  said  there  is  one 
representative  from  PUC.     Alameda  County  and  Contra  Costa  County 
will  have  one  member.     Commissioner  Larsen  asked  if  this  will  be  an 
on  going  committee,  and  Commissioner  Henning  replied  that  this  is 
a  Finance  Committee  of  Metropolitan  Transportation  Commission  which 
will  be  providing  guidance  to  the  State  legislature  on  how  to 
finance  the  Municipal  Railway,  BART  and  AC  Transit  over  the  long 
term. 


****** 


In  discussing  Municipal  Railway  Item  Wo.  29a — Presentation  of  San 
Francisco  Bay  Area  Transportation  Authority  on  the  projected 
development  and  use  of  Trans bay  Terminal,  it  was  brought  out  that 
in  1972  the  existing  East  Bay  Terminal  was  inadequate.     Mr.  White 
stated  that  there  is  a  general  agreement  that  a  bus  terminal  is 
needed.     Even  though  BART  is  here,  there  will  be  continued  bus 
usage.     Golden  Gate  Transit  will  continue  to  grow.     There  will  be 
usage  of  buses  from  the  Peninsula.     The  level  of  need  projected 
is  approximately  2-1/2  times  what  we  now  have.     From  the  discussion 
of  this  need  the  study  has  developed.     The  guidelines  also  addressed 
the  problems  of  financing.     The  terminal  would  be  developed  to  meet 
projected  1995  needs.     The  development  will  be  supported  in  part 
from  State  grants  and  the  Federal  Government.     They  will  also  need 
more  office  space.     The  next  stage  will  be  to  develop  an  architectural 
type  plan,  and  a  financing  plan.     There  will  have  to  be  an  agreement 
with  operators  for  use  of  this  space.     The  terminal  will  have  to 
be  physically  expanded  to  have  three  full  decks.     It  is  felt  this 
is  structurally  possible.     It  will  cost  between  $35  arid  $40  Million. 

Commissioner  Larsen  asked  if  there  would  be  public  input,  to  which 
Mr.  White  replied  there  would-be.     Commissioner  Larsen  stated  she 
would  appreciate  being  informed. 


****** 


THEREUPON  THE  MEETING  ADJOURNED. 


j^raar^Brady 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No..  76-0343 


WHEREAS,  The  Appraisal  Report  prepared  by  R„  W,  Beck  and 
Associates  for  the  Clavey-Wards  Ferry  Tuolumne  River  Development 
shows  a  benefit  cost  ratio  of  1.64  which  would  result  in  a  net  annual 
cash  flow  benefit  of  Twenty  Two  Million,  Six  Hundred  Ninety  Three 
Thousand  Dollars  ($22,693,000),  and 

WHEREAS,  The  terms  of  the  Third  Agreement  between  City  and 
County  of  San  Francisco  and  the  Turlock  and  Modesto  Irrigation  Districts 
provides  for  sharing  equally  in  the  costs  and  benefits  of  additional 
Tuolumne  Fiver  development,  and 

WHEREAS,  A  preliminary  application  with  the  Federal  Power 
Commission  for  rights  to  develop  the  River  will  require  some  one  year 
to  eighteen  months  for  approval, 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  this  Public  Utilities 
Commission  accepts  the  Appraisal  Report  for  Stage  I  Additions  as 
submitted,  and 

BE  IT  FURTHER  RESOLVED  that  the  Commission  approves 
participation  in  the  filing  of  a  preliminary  application  for 
additional  Tuolumne  Elver  development  with  the  Federal  Pox^er 
Commission  and  further  authorizes  the  expenditure  of  Four  Thousand 
Dollars  ($4,000)  from  the  1955  Poller  Bond  Issue  for  San  Francisco fs 
share  of  the  costs  of  preparing  and  submitting  such  preliminary 
application . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

L  (        SEPTEMBER  1  4  1975     ^_  TZ  * 

at  its  meeting  of  •    v~~v  -  I  /? 

•   "    '   ., 

/fcjilgj  Secretary  mid  Am'jflum  Ouiwiul  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._  7^J!lQ_342_A 


WHEREAS,  Through  approval  of  Resolution  No.   76-0342  members 
of  the  Public  Utilities  Commission  have  authorized  participation 
with  the  Modesto  and  Turlock  Irrigation  Districts  in  the  filing 
of  a  preliminary  application  with  the  Federal  Power  Commission 
for  additional  Tuolumne  River  power  development;  and 

WHEREAS,  The  filing  of  said  preliminary  application  has  the 
effect  of  preserving  the  option  of  the  City  and  County  of  San 
Francisco  to  participate  in  the  above  mentioned  power  development, 
and  does  not  constitute  a  commitment  to  engage  in  a  project;  now, 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
declares  said  participation  does  not  constitute  a  commitment  to 
engage  in  a  project,  but  amounts  to  a  position  of  neutrality  at 
this  time  concerning  future  power  development  projects. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ,qPpt-pmhpr   1  &  f  1Q7fi   


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ft)     V  <kJ'  ... 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  and  Power  Supplemental  Appropria- 
tion in  the  amount  of  $109,133  from  Account  No.  1990  -  Unappropriated  Balance 
of  Funds  to: 

Appropriation  6.755.863.000  -  Mandatory  Fringe  Benefits  $101, lk2 

6 o 75 5. 900 o 000  -  Services  of  Other  Departments  ^,133 

to  fund  increased  retirement  system  contributions  for  the  1976-1977  fiscal  year0 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  14.1976  

fflfciKfC^  SeMary  ami  ■itajuitmui  G«uuul  Mimu^et 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.     <  6~~0344 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  &  Power  Supplemental  Appropriation 
in  the  amount  of  $17,685  from  Account  No.  1990  -  Unappropriated  Balance  of  Funds 
to: 

Appropriation  6.755.110.000  -  Permanent  Salaries  $11,671 
H  6.755.H0.001  -  Permanent  Salaries  -  Crafts  3,5^3 

*  6.755.863.000  -  Mandatory  Fringe  Benefits  2,1+71 

to  reflect  the  correction  of  clerical  errors  in  the  1976-1977  Salary  Standardi- 
zation Ordinance  in  accordance  with  Civil  Service  Amendments  Nos.  7,  8  and  9- 


Class  Title 

M270  Supt.  Machine  Shop  &  Equipment,  Utilities 

7232  Hetch  Hetchy  Mechanical  Shop  Supervisor 

7325  General  Utility  Mechanic 

7330  Senior  General  Utility  Mechanic 

5312  Instrument  Man 

7355  Truck  Driver 

271k  Janitor    (37J  hrs.  to  hO  hrs.) 


No.  of 

Positions 

1 

8 
1 
1 
5 


810B979 
625B755 

735B887 

655B792 
I 26B906 

399BU53 


Amount 


8U6B1022  $1,122 


652B788 
731B882 
766B925 

838B920 
379B&53 


861 
8,697 
991 
i,ino 
1,566 
567 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

September  i  4 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  7b"'  ftfcj'/S. ■.'..;> 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Bureau  of  Light,  Heat  and  Power  Supplemental  Approp- 
riation in  the  amount  of  $3j965  from  any  legally  available  source  of  funds  to 
the  credit  of  appropriation  6. 695. 863. 000  -  Mandatory  Fringe  Benefits  to  fund 
increased  retirement  system  contributions  for  the  1976-1977  fiscal  year. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.    SEPTEMBER  1  4  l37fi  1  ^  A 


jyxC^  Sbjret&ry  mwrVuWoUUll  OeUEJUl  MuiuigwC 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  7*6 — 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  The  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  July,  1976. 

Bureau  of  Delinquent  Revenue  $1,801.^2 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

« its  ™  o/.  SEPTEMBER  1  4  1976, 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No..  76-0347 


WHEREAS,  The  Department  of  Public  Works,  in  accordance  with 

the  Administrative  Code,  has  submitted  to  this  Commission  plans  for 

■ 

installing  111  mercury  vapor  street  lights  in  Lakeside  Area,  Contract  2 
as  depicted  in  their  Drawing  File  No.  41,649  through  41,652  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  reviewing 
said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  Department 
of  Public  Works"  proposal  for  relighting  Lakeside  Area  Contract  2  with 
the  provision  that  construction  methods,  component  selection  and  other 
details  meet  with  the  approval  of  the  Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.  "  "     "  ^""y-?  ,  \ 

^Ich'Mij  §<pretary  mi 1  Aui&uini  Guiuul  Mm**ger 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No..  76-034* 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $6,138.30  to  provide  funds 
for  furnishing  and  installing  additional  wiring,  conduits 
and  relay  cabinets  not  included  in  the  original  contract, 
as  set  forth  in  Modification  No.  3  to  Hetch  Hetchy  Contract 
No.  528,  Laguna  Honda  and  Judah  Substations,  Construct 
Buildings  and  Install  Equipment. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  «,  S  of  SEPTEMBER  1  4  1976  ^ 


yj^^*^  Secretary  . 1 1 1  T  \(\\mntwu  Gun, mi  Miimigw 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,  76-0349 


RESOLUTION  No. 


WHEREAS ,  The  Urban  Mass  Transportation  Administration  has 
approved  the  plans  and  specifications  for  Hetch  Hetchy  Contract  No.  536, 
Streetcar  Overhead  System,  West  Portal  Avenue,  Conversion  for  Pantograph 
Operation  and  Related  Street  Lighting  Work,  to  be  constructed  under 
the  Power  Improvement  Program  and  Transit  Improvement  Program  with 
financial  assistance  from  the  Federal  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  August  26,  1976;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  536,  in  the  amount  of  $295,671.00  to  Mahoney  Electric  Co., 
Inc.,  3422  -  25th  Street,  San  Francisco,  California  94110;  as  the  lowest 
responsible  bidder,  and  rejects  all  other  bids  for  this  work;  and  be 
it  further 

RESOLVED,  That  this  Commission  hereby  waives  the  technical 
defect  in  the  unit  bid  price  for  Bid  Items  25  and  35  where  the  words,  which 
were  obviously  incorrect,  differ  from  the  numerals. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


SEPTEMBER  14  1976 


V 


•cretary  »\\\\  i^nni'iTtnmT  fiiirnirrrri  "'y'T\ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.     7fi — '{jffiSQ 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  547,  transit  power 
substation  equipment  is  to  be  installed  under  the  Power  Improvement  Program, 
with  financial  assistance  from  the  Federal  Government;  and 

WHEREAS,  The  Department  of  City  Planning  has  reviewed  all 
14  substations  required  for  the  Power  Improvement  Program,  and  determined 
that  they  could  not  have  a  significant  effect  on  the  environment  and 
that  no  environmental  impact  report  is  required;  and  issued  a  Negative 
Declaration  containing  this  finding  on  January  18,  1974  covering  San  Jose 
Substation;  now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications,  and  hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract 
No.  547,  San  Jose  Substation,  Install  Equipment;  and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concurrence 
of  the  Urban  Mass  Transportation  Administration  of  the  U.  S.  Department 
of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

c  c  pi  \ •  \\k  E  Eft    ■  ' 

at  its  meeting  of.  -  -   ^ 


'cretary  ami  Auumut  Quiuul  Mmmgijr 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ^G"^0-3S.l- 


WHEREAS ,  Under  Hetch  Hetchy  Contract  No.  563,  an  underground  duct 
system  is  to  be  constructed  under  the  Power  Improvement  Program,  with  financial 
assistance  from  the  Federal  Government;  now  therefore,  be  it 

RESOLVED,  That  the  Commission  approves  the  plans  and  specifications, 
and  hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  563,  Folsom  Street, 
11th  to  16th,  and  Eleventh  Street,  Mission  to  Bryant,  Underground  Duct  System; 
and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  1(b),  1(d),  and  Class  2,  as  set  forth  in  the  permanent 
list  of  categorical  exemptions  adopted  by  the  City  Planning  Commission  on 
April  26,  1973;  and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concurrence  of  the 
Urban  Mass  Transportation  Administration  of  the  U.S.  Department  of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  14  1375 

at  its  meeting  of.  _  _   >^  /   


ftuii'lQ  ^t/fr*""'  """x  A ""'ttflinf  firi'TTfiT  M  i  t 


3  i 

PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  «  O  *_  '-V*^.,-i., 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Credit  Modification  of  Contract 

in  the  amount  of  $1,450.40;   approves  Final 
Payment  in  amount  of  $5,581.45,  in  favor  of 
Dalton  Construction  under  Water  Department 
Contract  No.  1695  -  4-Inch  and  6-Inch  Ductile 
Iron  Main  Installation  in  Washington,  Jones, 
Taylor,  Filbert,  Hyde,  Leavenworth  Streets  to 
Havens  Court. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEP!  EMBER  1 4  1975 

at  its  meeting  of  v„   <,   ffl 


BETING  Secretary  tin  J  Ajjutum  QiuuiU  Mu 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  

WHEREAS,  The  reorganization  of  functions  and  responsibilities 
of  the  management  level  employees  of  the  Alameda  and  Peninsula 
Divisions  of  the  San  Francisco  Water  Department  have  been  under 
consideration  and  it  has  been  determined  that  more  efficient  manage- 
ment and  operations  will  be  attained  if  the  two  Divisions  report  to 
a  single  "Suburban  Division  Manager"  and  the  Alameda  Division  Manager 
position  be  reclassified  to  5152  Assistant  Manager  -  Alameda 
Operations,  who  would  assume  additional  responsibilities;  and 

WHEREAS,  The  need  for  an  Alameda  Division  Watershed  Keeper 
Supervisor  is  dictated  by  ever  increasing  intrusion  and  vandalism 
with  a  consequent  threat  to  water  quality  over  39,000  acres  of 
watershed  land,  which  Supervisor  will  be  available  on  Saturdays, 
Sundays  and  holidays,  enabling  the  Water  Department  to  meet  these 
problems  more  adequately;  and 

WHEREAS,  The  necessary  reorganization  can  be  accomplished  if 
the  1976-77  Salary  Ordinance  is  amended  to  reflect  the  following 
reclassifications  and/or  retitlings  adopted  by  the  Civil  Service 
Commission: 

Class  5156  Peninsula  Division  Manager  to  Class  5156 
Division  Manager  Suburban  Operations; 

Class  5154  Peninsula  Division  Assistant  Manager  to 

Class  5154  Assistant  Division  Manager  Peninsula  Operations; 

Class  5152  Alameda  Division  Manager  to  Class  5152 
Assistant  Division  Manager  Alameda  Operations; 

Class  5150  Alameda  Division  Assistant  Manager  to 
Class  7270  Watershed  Keeper  Supervisor;  and 

WHEREAS,  A  reorganization  of  the  Water  Quality  Division  is 
also  urgently  needed  since  like  and  related  functions  are  not 
properly  grouped  under  an  appropriate  supervisor,  causing  all 
sections  of  the  Division  to  report  directly  to  the  Division  Manager, 
thereby  causing  a  serious  attenuation  in  the  administration  and 
operational  efficiency  of  the  Division;  and 

WHEREAS,  The  accelerating  requirements  of  the  Federal  "Clean 
Water  Act" ,  the  State  Department  of  Public  Health  and  the  Environ- 
mental Protection  Agency  will  soon  necessitate  the  physical  expansion 
of  our  chemical  and  biological  laboratories,  additional  chemists  and 
biologists  and  enlarged  water  treatment  facilities;  and 

WHEREAS,  The  Water  Quality  Division  Manager  is  required,  on  an 
ever  increasing  frequency,  to  participate  in  meetings,  conferences 
and  seminars  on  matters  pertaining  to  changing  and  more  stringent 
State  and  Federal  requirements  governing  water  treatment  and  purifi- 
cation,  leaving  no  qualified  person  to  assume  his  responsibilities, 
at  which  frequent  times  communication,  cooperation  and  coordination 
and  decision  making  both  within  and  without  the  Division  is  seriously 
impaired,  resulting  in  an  unnecessary  loss  and  inconvenience  to  our 
customers  and  exposing  the  Water  Department  to  risks  connected  with 
water  quality;  and 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No   


WHEREAS,  The  two  large  filtration  plants  which  are  vital  to 
the  system  are  located  in  remote  areas  in  different  counties;  and 

WHEREAS,  The  overall  coordination  of  the  operation,  maintenance 
and  repair  of  the  filtration  plants  and  related  facilities  should  be 
assigned  to  one  responsible  individual  for  maximum  efficiency;  and 

WHEREAS,  The  Water  Department  can  overcome  such  difficulties 
and  accomplish  the  essential  improvements  if  the  1976-77  Salary 
Ordinance  is  amended  to  reflect  the  following  reclassifications 
adopted  by  the  Civil  Service  Commission: 

Class  5224  Associate  Water  Purification  Engineer  to 
Class  5161  Water  Purification  Assistant  Division  Manager; 

Class  5224  Associate  Water  Purification  Engineer  to 
Class  5149  Superintendent  of  Water  Treatment  Facilities; 

and 

WHEREAS,  The  constructive  reorganization  which  will  be  accom- 
plished by  all  of  the  listed  reclassifications  and/or  retitlings 
herein  can  be  attained  with  no  increase  in  the  number  of  personnel 
and  with  little  or  no  additional  cost:     therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  the  San  Francisco  Water 
Department  Supplemental  Appropriation  in  the  amount  of  $94,706.00 


from: 


Appropriation  No.  6.745.110.000 

Permanent  Salaries  $93,747.00 


Appropriation  No.  6.745.863.000 

Mandatory  Fringe  Benefits  939.00 

To: 

Appropriation  No.  6.745.110.000 

Permanent  Salaries  $88,653.00 
Appropriation  No.  6.745.199.000 

Compensation  Reserve  6,053.000 
to  reflect  the  reclassification  and  retitlings. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.     f  SEP  14  1976 

at  its  meeting  of.  _  


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  76"~'03f^  4 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $45 ,096  from  Account  No.  1990  -  unappropriated  Balance 
of  Funds  to: 

Appropriation  6.745.110.000  Permanent  Salaries  $(3,315) 
"  6,7^5.110.001  Permanent  Salaries  -  Crafts  42,111 

"  6. 7**5.863 .000  Mandatory  Fringe  Benefits  6,300 

to  reflect  the  correction  of  clerical  errors  in  the  1976-1977  Salary  Standardi- 
zation Ordinance  in  accordance  with  Civil  Service  Amendments  Nos.  7,  8  and  9. 

No.  of  Old 

Class  Title  Positions  Rate 


New 

Rate  Amount 


7136 

Water  Shops  &  Equipment  Supt, 

1 

925B1125 

862B998 

$(3,315) 

5310 

Survey  Field  Assistant 

5 

589B710 

631B762 

6,786 

5312 

Instrument  Man 

3 

655B792 

701B846 

4,228 

5314 

Survey  Party  Chief 

3 

710B858 

755B912 

4,227 

6318 

Construction  Inspector 

12 

710B858 

755B912 

16,912 

2714 

Janitor    (37i  hrs.  to  40  hrs.) 

7 

379B453 

379B453 

5,581 

2716 

Janitor  Sub  Foreman  (37?  Hrs.  to  40  hrs.)  1 

4i4b498 

414B498 

641 

2718 

Janitor  Foreman  (37§  hrs.  to  40  hrs.) 

1 

434B521 

434B521 

917 

7355 

Truck  Driver 

9 

826B908 

838B920 

2,819 

l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEMRFR  1  4  197c 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   "  ^  1JQ^ 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $222,890  from  1990  -  Unappropriated  Balance  of  Funds  to: 

6. 7^5. 863. 000  Mandatory  Fringe  Benefits  $206,722 
6.71+5.900.000  Services  of  Other  Departments  8,568 
6.7^5.95^.000    Electronic  Data  Processing  7,600 

to  fund  increased  retirement  system  contributions  for  the  1976-1977  fiscal  year. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    t  SEPTEMBER  1 4  1976 

at  its  meeting  of.  


Sectary  amd  Amiatau  OinusHvfm 


7^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  ^S~fil-3i'jj fj» 

WHEREAS,  There  is  included  in  the  1972  Water  Bond  Issue 
an  item  of  $4,300,000  for  a  pumping  plant  to  increase  the  flow 
of  Hetch  Hetchy  water  across  or  around  the  Bay,  which  pumping 
plant  was  planned  in  accordance  with  consultants1  recommendations 
made  in  1969;  and 

WHEREAS,  Both  the  need  for  energy  conservation  and  more 
stringent  water  quality  requirements  contained  in  the  Federal 
Safe  Drinking  Water  Act  were  not  known  at  that  time;  and 

WHEREAS,  The  siting  of  future  water  treatment  facilities 
must  be  interrelated  to  the  location  of  pumping  plants  and/or 
energy  saving  pipelines  in  lieu  of  a  pumping  plant,  as  well  as 
the  possibility  that  a  large  storage  facility  might  be  required: 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  General 
Manager  of  Public  Utilities  and  through  him  the  San  Francisco 
Water  Department  to  undertake  the  necessary  hydraulic  and  other 
studies  necessary  to  determine  the  proper  type  and  location  as 
well  as  capacities  of  such  facilities;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,  San  Francisco  Water 
Department  Supplemental  Appropriation  in  the  amount  of  $96,000 
from  Account  No.  3990,  Unappropriated  Balance  of  Funds,  1972 
Municipal  Water  System  Bond  Fund  to  the  credit  of  Appropriation 
No.  868.055.000,  Architectural  and  Engineering  Contracts. 


■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

. *        of  SEPTEMBER  1 4  19?^  ^     ^  {/C 


BETING 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.    '  ^  4 

WHEREAS,  Mission  Street  is  a  key  transit  artery  in  San  Francisco;  and 

WHEREAS,  Recognizing  this  fact  the  San  Francisco  Planning  Commission, 
in  its  "Comprehensive  Transit  Plan  for  San  Francisco"  adopted  in  April  of  1972, 
designated  Mission  Street  as  one  of  those  City  streets  in  need  of  transit  pre- 
ferential treatment;  and 

WHEREAS,  in  March  of  1973,  the  San  Francisco  Board  of  Supervisors 
passed  Resolution  No.  189-73,  declaring  that  Municipal  Railway  and  other  transit 
vehicles  be  given  priority  over  other  vehicles  on  City  streets;  and 

WHEREAS,  Traffic  congestion  on  the  section  of  Mission  Street  extending 
from  Beale  Street  on  the  east  to  11th  StreeJ"  on  the  west  is  damaging  in  terms  of 
its  adverse  effects  on  the  quality  of  Muni  service;  and 

WHEREAS,  Pursuant  to  the  Board  of  Supervisors'  policy  the  staffs  of 
the  Muni,  Department  of  City  Planning  and  Department  of  Public  Works  jointly 
developed  a  transit  first  plan  for  the  section  of  Mission  Street  between  Beale 
and  11th  Street  which  featured  a  transit-only  lane  for  westbound  transit  vehicles, 
and  improved  operating  conditions  for  eastbound  transit  vehicles  and  jitneys  due 
to  auto  diversion  points  at  11th  and  4th  Streets;  and 

WHEREAS,  Recognizing  the  need  to  make  a  significant  transit  improvement 
on  Mission  Street,  the  San  Francisco  Board  of  Supervisors  by  its  Resolution  No. 
140-74,  adopted  on  February  25,  1974,  approved  said  plan;  and 

WHEREAS,  In  response  to  recent  concerns  expressed  by  certain  Mission 
Street  merchants  and  property  owners,  said  transit-first  plan  has  been  beneficially 
modified  such  that  no  non-transit  vehicle  will  be  forced  to  detour  away  from 
Mission  Street;  now,  therefore  "be  it 

RESOLVED,  That  this  Commission  endorses  said  modified  transit-first  plan 
for  Mission  Street;  and  be  it  further 

RESOLVED,  That  this  Commission  expresses  its  strongest  support  for  the 
Transit  First  Concept  as  defined  by  the  Board  of  Supervisors  in  its  Resolution 
No.  189-73;  and  be  it  further 

RESOLVED,  That  this  Commission  urges  the  staffs  of  the  three  departments 
to  expedite  the  development  of  transit-first  proposals  for  other  city  streets 
where  traffic  congestion  adversely  affects  the  flow  of  public  transit  vehicles 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■    ]  SEPTEMBER  14  1976 

at  its  meeting  of  pt.r  i  imuun  


c/dar 


^ETI.RQ  Secfdbary  a^i-rtswrtww^StenWflHWlffHIgCT 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  NO- 


WHEREAS,  This  Commission,  by  its  Resolution  No.  76-0231 
adopted  June  8,  1976,  requested  that  eighty-three  (83)  of  the  old 
surplus  trolley  coaches  which  Muni  wants  to  sell  be  removed  from  the 
auction  list  and  be  retained  by  the  City;  and 

WHEREAS,  Bids  opened  on  June  11th  for  surplus  trolley 
coaches  revealed  that  several  bidders  declined  to  bid  because  the 
best  coaches  were  removed  from  sale  and  minimum  prices  were  received 
for  the  other  bids;  and 

WHEREAS,  It  has  been  determined  that  the  cost  of  refurbishing 
these  coaches  could  be  from  $60,000  to  $80,000  per  coach  and  the  cost 
of  electrification  could  additionally  be  several  million  dollars;  and 

WHEREAS,  Funds  to  accomplish  this  work  are  not  available  in 
the  foreseeable  future;  and 

WHEREAS,  If  an  extension  of  electrical  service  is  deemed 
feasible  in  the  future  80%  federal  funding  may  be  available;  and 

WHEREAS,  No  federal  assistance  is  available  for  refurbishing 
of  existing  surplus  vehicles;  and 

WHEREAS,  The  cost  to  the  City  to  store  these  coaches  would 
become  an  excessive  financial  burden  unless  they  were  sold  promptly  at 
the  best  price  available;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Municipal 
Railway  to  dispose  of  all  surplus  trolley  coaches  belonging  to  the 
Municipal  Railway  as  soon  as  possible  and  to  the  best  advantage  of  the 
Municipal  Railway. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


smmm  1  *  1976 





PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.-f.V. 


WHEREAS ,  The  Bay  Area  Electric  Railroad  Association, 
a  non-profit  educational  and  historical  organization,  wishes 
to  acquire  certain  antique  surplus  Municipal  Railway  shop 
equipment  that  is  surplus  to  Muni's  needs;  and 

WHEREAS,  The  Municipal  Railway  desires  that  these  items 
be  made  available  to  Bay  Area  Electric  Railroad  Association, 
P.  0.  Box  3694,  San  Francisco,  California  94119,  on  a  permanent 
loan  basis,  on  the  condition  that  they  may  be  returned  to  Muni 
if  need  arises;  and 

WHEREAS,  The  following  equipment  itemized  herein  cannot 
at  this  time  be  retained  in  useful  operating  purpose:  Table 
saw  (Hank  H.  Clement,  flat  belt,     220/440V  AC,  Circa  1920); 
Crocker  Wheels  motor  rip  saw,  Circa  1915;  moving  table  wood 
planer  (1920);  cutoff  saw  (cannot  meet  OSHA  standards);  drum 
sander;  and  dust  collection  system;  so,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
authorizes  the  General  Manager  of  the  Municipal  Railway  to 
transfer  to  the  Bay  Area  Electric  Railroad  Association  this 
specified  equipment  for  preservation  and  use  for  historical 
purposes  at  the  California  Railway  Museum  at  Rio  Vista  Junction 
on  State  Route  12;  and  be  it  further 

RESOLVED,  That  this  transfer,  hereinafter  designated  a 
permanent  loan,  is  authorized  under  the  conditions  that  equip- 
ment be  removed  from  Muni  premises  by  the  Bay  Area  Electric 
Railroad  Association  at  its  own  expense  and  with  no  property 
damage  or  personal  injury  liability  to  the  City  or  its  officers 
or  employees,  and  that  the  equipment  be  safely  stored,  protected, 
and  used;  and  be  it  further 

RESOLVED,  That  equipment  listed  herein  will  be  returned 
to  Municipal  Railway  by  the  Bay  Area  Electric  Railroad 
Association  in  the  event  that  future  need  is  determined. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  1  *  ^6     .  ,  "  * 


at  its  meeting  of.  ^ut  '   V  — 


■ggllNG    Secrerffry**nd  Arrinnvr  Cirnrta]  Mrrnflfft* 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.     *7  h"~  \.!  »ji  \  ) 


RESOLVED,  That  this  Commission  hereby  request  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  a  Supplemental 
Appropriation  in  the  amount  of  $1,000,519  to  provide  funds  to 
reflect  the  rate  increase  in  City  contribution  to  Retirement 
Fund  by  the  Retirement  Board. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


SEPTEMBER  1  4  1976 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0361 


RESOLUTION  No. 


WHEREAS,  Ordinance  No.  191-76,  as  amended,  1976-77  Salary 
Standardization  Ordinance  by  correcting  rates  of  pay  for  certain  clas- 
sifications to  conform  with  corrections  made  in  the  1976-77  Salary 
Standardization  Ordinance  per  Ordinance  No.  106-76-7  and  106-76-9; 
and 

WHEREAS,  The  Municipal  Railway  has  nine  (9)   such  employees; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval  of  Municipal 
Railway's  request  for  supplemental  appropriation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PubUc  Utilities  Commission 
at  its  meeting  of  SEPTEMBER  1  4   {  /? 


ACT! kg  SdaeUiry  — 1  ^  rr'tftt  gmmril  lifinngYi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  76-036.3 


WHEREAS ,  A  new  overhead  electrical  supply  system  is 
being  installed  under  Contract  Wo.  MR-622R,  Twin  Peaks  Tunnel  - 
Electrification,  Structural  Repairs  and  Improvements,  in  order 
to  provide  propulsion  power  to  pantograph-equipped  transit 
vehicles;  and 

WHEREAS,  It  has  been  found  that  revisions  in  and 
additions  to  the  work  are  necessary  in  order  to  provide  correct 
alignment  and  height  of  the  new  contact  wire;  now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of 
Contract  No.  5  in  the  debit  amount  of  $10,594.79  to  provide  for 
installing  additional  catenary  assemblies,  for  catenary  modifica- 
tions at  various  locations,  and  for  furnishing  and  installing 
new  rods  in  type  "RH"  and  type  "TH"  hangers. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCI8CO 
RESOLUTION  No.   7G~"  I.- — 

WHEREAS,  Civil  Service  Rule  26.01  (g)  provides  for  temporary  service 
in  excess  of  thirty  (30)  calendar  days  required  to  prevent  the  stoppage  of  essen- 
tial public  business;  and 

WHEREAS,  The  Municipal  Railway  will  find  it  necessary  to  assign  individuals, 
in  the  transportation  promotive  series,  to  perform  services  in  excess  of  thirty  (30) 
calendar  days,  outside  of  the  classification  to  which  he  has  been  appointed,  to 
provide  essential  public  service;  and 

WHEREAS,  Civil  Service  eligibility  lists  for  the  classifications  required 
are  exhausted;  and 

WHEREAS,  Temporary  appointments  are  requested  for  the  individuals  assigned; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  approval  of  the  General  Manager, 
Personnel  and  the  Mayor  that  temporary  assignments  in  excess  of  thirty  (30)  calendar 
days  be  continued  for  classes  in  the  transportation  promotive  series;  and,  be  it 
rurtner 

RESOLVED,  That  this  Commission  requests  the  Mayor's  recommendation  to 
the  Board  of  Supervisors  for  approval  of  Municipal  Railway's  request  for  supple- 
mental appropriation  in  the  amount  of  $50,000  to  provide  temporary  salaries  - 
differential  pay,  Appropriation  6.735.120.019,  during  fiscal  year  1976-77. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PuhUc  Utilities  Commission 

at  Hs  meeting  of  1  SEPTFMftn?  j  ^   :  4— 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCI&CO 
RESOLUTION  No  76~"1)36^ 


WHEREAS,  The  State  Legislature  is  expected  to  pass 
a  bill   (AB  3785)  which  extends  the  1/2-cent  sales  tax  in 
the  three  BART  counties  and  requires  the  Metropolitan 
Transportation  Commission  and  transit  operators  in  the 
San  Francisco  Bay  Area  to  develop  and  submit  a  report  to 
the  Legislature  on  financing  requirements  of  public 
transit  within  the  San  Francisco  Bay  Area;  and 

WHEREAS,  The  Board  of  Supervisors  of  the  City  and 
County  of  San  Francisco  has  passed  a  resolution  (656-76) 
urging  this  Commission,  in  conjunction  with  the  Depart- 
ment of  City  Planning,  to  prepare  a  report  setting  forth 
alternatives  and  recommendations  relating  to  regional 
financing  for  public  transit,  which  give  particular 
attention  to  the  needs  and  revenues  of  BART  and  the 
Municipal  Railway  systems;  and 

WHEREAS,  The  Metropolitan  Transportation  Commis- 
sion, in  developing  the  aforementioned  report  to  the 
Legislature,  is  establishing  a  steering  committee  to 
guide  the  overall  development  and  has  requested  this 
Commission  to  appoint  a  member;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  designates 
Commissioner  H.  Wei ton  Flynn  to  represent  it  on  the 
steering  committee  guiding  the  overall  development  of 
the  required  report  to  the  Legislature;  and,  be  it 
further 

RESOLVED,  That  in  view  of  his  previous  work  with 
the  Metropolitan  Transportation  Commission  on  regional 
financing  and  his  intimate  knowledge  of  the  fiscal 
requirements  of  the  Municipal  Railway,  Mr.  John  Madden, 
Chief  Accountant  of  the  Municipal  Railway,  is  designated 
as  Commissioner  Flynn' s  assistant  for  these  matters. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 


at  its  meeting  o 


\]y  tnat  tne  joregomg  resolution  was  4 

SEPTEMBER  1  *  ^7b 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76— 036f5 

RESOLUTION  No.  '  ^  WV'Jf 


WHEREAS,  The  Hetch  Hetchy  Water  and  Power  System 
has  increased  rates  to  be  charged  for  the  sale  of  power; 
and 

WHEREAS,  The  Department  of  the  Interior  has  inter- 
posed legal  objections  to  the  application  of  these  rates; 
and 

WHEREAS,  There  is  apparently  a  need  to  fully 
inform  the  appropriate  personnel  in  the  Department  of 
the  Interior  of  our  interpretation  of  the  Raker  Act 
with  respect  to  the  authority  of  this  Commission  to 
establish  rates  to  be  charged  for  the  sale  of  Hetch 
Hetchy  power;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes 
Mr.  Oral  Moore,  General  Manager  of  the  Hetch  Hetchy 
Water  and  Power  System,  and  Mr.  McMorris  Dow,  Deputy 
City  Attorney,  to  travel  to  Washington,  D.C.,  for  the 
purpose  of  meeting  with  the  appropriate  individuals  in 
order  to  clarify  the  position  of  the  City  and  County 
of  San  Francisco. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

t            StHitlVlDLrt  1  4  19/6 
at  its  meeting  of.  our  i  u.mua   
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PUBLIC  UTILITIES  COMMISSION 

C(TY  AND  COUNTY  OF  SAN  FRANCISCO 

76-036S 


RESOLUTION  No. 


WHEREAS,  The  position  of  Secretary  and  Assistant 
General  Manager,  Administrative  is  now  vacant;  and 

WHEREAS,  This  Commission  feels  that  greater 
effectiveness  can  be  achieved  in  the  internal  and 
external  discharge  of  functions  and  responsibilities 
by  reallocation  of  the  duties  ascribed  to  this  position; 
and 

WHEREAS,  After  appropriate  analysis  and  review, 
a  proper  balance  of  effort  in  the  discharge  of  these 
functions  has  been  proposed;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the 
establishment  of  the  position  of  Secretary,  Public 
Utilities  Commission   (Code  1175)   and  the  position  of 
Director,  Bureau  of  Administration,  Public  Utilities 
Commission   (Code  1173) ,  both  new  classes;   and,  be  it 
further 

RESOLVED,  That  the  General  Manager  of  Public 
Utilities  is  directed  to  take  necessary  actions  with 
the  Civil  Service  Commission  to  obtain  confirmation  of 
the  assigned  duties,  establishment  of  the  appropriate 
salary  levels,  and  modification  of  the  Salary  Standardi- 
zation Ordinance  so  that  these  positions  may  be  filled 
on  a  permanent  basis. 


I  }iereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  ._  


etary  amHVjjijhmi  ChjiuijI  Muja^lpr 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  Yfl 


RESOLVED,  That  this  Coramission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  PUC -General  Office  Supplemental  Appropriation  in  the 
amount  of  $1^,759  from: 

Account  No,  1255  -  Receipts  by  Transfer  -  San  Francisco  Water  Department  $7,380 
"         "       "    -         "         "       "         -  Hetch  Hetchy  Water  &  Power  7,379 

to: 

Appropriation  No.  6. 705. 863. 000  -  Mandatory  Fringe  Benefits  $10,626 
11  "     6. 705. 900 o 000  -  Services  of  Other  Departments  ^,133 

to  fund  increased  retirement  system  contributions  for  the  1976-1977  fiscal  year. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  oj   _  i. 


AjQUIiG  Secf&ary  jnii  Ajjuluni 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.  76-0341-MR 


>  \ 


9-14-76 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.No. 
&  Prayer 


Type 


Accident 
Date 


Non-Litigated  Settlements 


Dot  Y.  Jung 


75  T  0237-1 
$7,500.00 


14-1+  8-12-75 


PI 
PD 


A 


Settlement 


$  7,500.00 


Litigated  Settlements  -  CA  Office 


Ernest  Bettencourt 
Norman  S.  Beyk 
Ernesto  Corzano 
W,  Kenneth  Davis 


Graciella  Fernandez 
&  Orlinda  Fernandez 

Raymond  J.  Moncier 

and 
Lea  Moncier 


Robert  Pastran 

Corine  Pierce 

Ella  Schonberger 

Mary  Thomas 

Arlene  Wong 

Judgment 
Robert  Salazar 


72  C  0527-1 
$25,000.00 

73  S  0129-3 
$175,000.00 

73  S  0129-4 
$500,000.00 

71  B  1616-2 
$17,500.00 

73  C  0126-2 
$200,000.00 

72  C  0260-1 
$50,000.00 

72  C  0260-2 
$100,500.00 

73  T  935-1 
$350,000.00 

73  T  1097-1 
$100,000.00 

74  B  0199-1 
$25,000.00 

73  T  5080-1 
$75,000.00 

70  C  0317-1 
$125,000.00 


9-6 
1-4 

1-  4 

5-3 

9-6 

4-3 
4-3 

4-5 

3-  7 

2-  7 

4-  5 
21-3 

7-6 


A 


6-21-73 
8-20-73 
8-20-73 
1-28-72 
8-18-73 


12-31-72) 
) 

12-31-72)  A 
) 

11-  21-73 

12-  18-73  A 
8-1-74  A 


2,000.00 
73,091.05 
110,000.00 
2,250.00 
12,500.00 


3-19-74 
1-6-71 

3-23-73 


A 


112,500.00 
10,000.00 
4,250.00 
2,000.00 
4,500.00 


A($15, 200.00) 
B(  300.00) 

15,500.00 


72  T  1412-1 
$100,000.00 

*Includes  $730.98  costs.  Plus  interest  if  demanded. 


*4,990.98 


$361,082.03 


Appro. 6. 735. 804. 000  $177,991.03 
Appro. 6. 735. 804. 999  $183,091.00 


Tot.  Settlements:  (14) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  September  14,  1976. 


Secretary 


9-14-76 


%  *  * 

HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:     September  14,  1976 

TO:  JOHN  D0  CROWLEY 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

Although  near  record  amounts  of  rain  have  fallen  on  the  Tuolumne  River  Watershed 
since  the  start  of  the  fiscal  year,  1.76  inches  at  Hetch  Hetchy  and  2 .56  inches  at 
Lake  Lloyd,  it  has  had  little  effect  on  the  storage  levels  of  Hetch  Hetchy  Reservoir, 
Lake  Lloyd  and  Lake  Eleanor.    This  unfortunate  situation  is  a  result  of  the  dry, 
parched  ground  absorbing  most  of  the  rain  that  fell,  producing  very  little  runoff. 
Currently,  storage  in  Hetch  Hetchy  Reservoir  is  only  50  percent  of  the  ten-year 
average  for  this  time  of  year.     In  order  to  supplement  the  water  supply  to  the  Hetch 
Hetchy  Aqueduct  with  water  from  Lake  Lloyd  and  Lake  Eleanor  later  this  year  should 


it  become  necessary,  the  Lowe 

r  Cherry  Aqueduct  is  now  b 

eing  rehabilitated 

.  This 

three-mile  long  aqueduct  was 

originally  constructed  in 

1917  and  has  been 

unused 

since  1960.    When  this  aquedu 

ct  is  reconditioned  and  returned  to  service, 

it  will 

have  the  capability  of  supplying  approximately  130  mgd 

from  Lake  Lloyd  and  Lake 

Eleanor  into  the  Hetch  Hetchy 

Aqueduct  at  Early  Intake. 

HETCH  HETCHY  OPERATIONS 

Storage  Conditions 

Storage  in           Per  Cent 

Storage  in 

Per  Cent 

Capacity  in 

Acre  Feet  on  of 

Acre  Feet  on 

of 

Reservoir            Acre  Feet 

Sept.l,  1976  Capacity 

Sept.l,  1975 

Capacity 

Hetch  Hetchy  360,400 

147,460  41 

305,896 

85 

Lake  Lloyd  268,300 

131,092  49 

200,778 

75 

Lake  Eleanor  27,100 

460  2 

26,436 

97 

656,300 

279,012  43 

533,110 

81 

-1- 


Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  constant  at  approxi- 
mately 290-300  mgd  for  the  last  month . 
Power  Production 

During  the  month  of  August 9  Moccasin,,  Dion  R.  Holm  and  Robert  C.  Kirkwood  Powerhouses 
generated  34. 650 s  26.785  and  32.941  million  kilowatthours  respectively  for  a  total  of 
94.376  million  kilowatthours 9  having  a  value  in  excess  of  $85Q9Q00« 

HETCH  HETCHf  ENGINEERING 

HH-504  Moccasin  Regulating  Reservoir s  Deepen .    Studies  of  detailed  requirements  and 
criteria  are  being  made.    Alternate  methods  are  under  study. 

HH-523  Judah  St.»  20th  to  48th  Avenue  -  Underground  Duct  System.  Further  design  work 
and  plan  preparation  progress  is  contingent  on  coordinations  with  DPW's  future  street 
work  plans  i 

HH-553  Replaces  Repair  and  Paint  Steel  Trolley  Poless  Mission  Street.    Plans  and 
specifications  are  complete.    Bid  opening  has  been  set  for  September  30 s  1976. 
HH-555  Red  Mountain  Bar  Surg©  Shaft  Screen  and  Cover.    Design  work  and  plan  prepara- 
tion is  in  progress. 

HH-557  Replace,  Repair  and  Paint  Steel  Trolley  Poles.,  Fillmore  Street.  Field  inspection 
completed.    Plans  and  specifications  are  in  progress. 

HH-558  San  Jose  and  Broad s  Metro  Center  to  Plymouth  -  Underground  Duct  System. 
Design  work  and  plan  preparation  is  in  progress. 

HH-559  Folsom  and  Howard  Streets s  Main  to  11th  Street  -  Underground  Duct  System. 

Flans  and  specifications  are  complete.    Bid  opening  has  been  set  for  September  16 ,  1976. 


*  *  * 

HH-560  Haigfat  St:reets  St  any  am  to  Gough  -  Underground  Duct  System,    Design,  work  amid 
plana  preparations  is  in  progress,, 

HH-561  Fillmore 8  Jacks on 9  Presidio  and  Other  Streets  -  Underground  Duct  System. 
Design  work  and  plan  preparation  is  in  progress. 

HH-562  Fulton  and  McAllister  Streets »  Stanyan  to  Divisadero  -  Underground  Duct  System. 
Design  work  and  plan  preparation  is  in  progress . 

HH-563  Folsom  St.s  lltbt  to  16th  Sts.  and  11th  Street,  Market  to  Bryant  -  Underground 
Due t_gjs tern .    Design  work  and  plan  preparation  is  in  progress. 

HH-564  Paint  Ketch  Hetdhy  Buildings s  Moccasin.    Plans  and  specifications  are  complete. 
Bid  opening  has  been  set  for  September  169  1976. 

HH-565  Lowerjgherry  Aqueduct  Rehabilitation.    Bids  were  received  on  8/26/76.    Chas.  I. 
Cunningham  Company  was  the  low  bidder. 

HB-566  San  Joaquin  Valve  House  Backflow  Prevention  &  Replace  Miscellaneous  Pipeline 
Appurtenance .    Preliminary  design  work  in  progress. 

HH-567  Hayes  Street  -  ¥an  Mess  to  Stanyan  °  Underground  Duct  System.    Design  work 

and  plan  preparation  is  in  progress. 

Barrier  Walls  and  Deluge.  System  for  Transformers a  Moccasin  and  Warnerville. 
Design  work  and  plan  preparation  is  in  progress. 

Slide  Gates  for  Moccasin  Generators  Tailrace  and  Bypass.    Design  work  in  progress. 
POWER  IMPROVEMENT  PROGRAM 

Bids  were  received  on  August  262  1976  for  Contract  HH-536,  Streetcar  Overhead  System^ 
West  Portal  Avenue  -  Conversion  for  Pantograph  Operation  and  Related  Street  Lighting 
Work.    The  low  bid  of  $295 s 671  was  submitted  by  Mahoney  Electric  Company ,  San  Francisco. 


-3= 


f 

■ 

The  consultant ,  PBGH,  continued  work  on  contract  plans  and  specifications  for  other 
surface  streetcar  lines  overhead  conversion  work. 

Hetch  Hetchy  review  of  the  95%  completion  level  plans  and  specifications  for  Contracts 
HH-524,  HH-530,  HH-532,  HH-533,  HH-534  and  HH-535  continued,  with  emphasis  on  Contract 
HH-524  (K  Line,  Juniper©  Serra  to  Geneva) 9  scheduled  for  completion  of  plans  and 
specifications  in  September . 

The  consultant  continued  work  to  determine  the  nature,  degree,  cause  and  correction 
of  deviations  in  catenary  construction  from  contract  designs  in  the  Market  Street 
Subway  and  Twin  Peaks  Tunnel „    Some  additional  corrected  design  drawings  were  submitted 
by  the  consultant. 
Substation  Project 

Contract  HH-544,  Fillmore  SubstatIons  Construct  Building  and  Install  Equipments  awarded 
by  the  PUC  on  July  27 9  1976  to  Herrero  Bros.,  Inc.  who  submitted  the  low  bid  of  $651,800, 
was  certified  by  the  City  Controller  on  August  27,  1976. 

Final  contract  documents  for  Contract  HH-547  (San  Jose  Substation,  Install  Equipment) 
are  being  completed  for  approval  and  advertising  in  September. 

The  consultant,  Beehtel,  Inc.,  continued  work  on  Contract  plans  and  specifications 
for  other  substations. 

The  final  plans  and  specifications  for  Contract  HH-548  (Taraval  Substation,  Construct 
Building  and  Install  Equipment)  were  submitted  by  the  consultant  on  August  12,  1976. 
Review  continued  on  the  85%  completion  level  plans  and  specifications  for  Contract 
HH-55Q  (West  Portal  Substation,  Install  Equipment) . 

The  30%  completion  level  plans  and  specifications  for  Contract  HH-551  (Richmond  Sub- 
station, Install  Equipment),  resubmitted  by  the  consultant  on  July  19,  1976,  were 
returned  on  August  27,  1976  with  comments  to  be  incorporated  into  the  8570  completion 
level  submittal. 
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The  substation  equipment  manufacturer,  ITE  Imperial  Corporation „  continued  deliveries 
under  the  purchase  contract.    Additional  equipment  is  being  received  at  the  local 
warehouse  for  later  deliveries  to  installation  contractors.    Approximately  85%  of  the 
equipment  is  now  on  hand.    The  Service  Engineer 9  assigned  by  ITE  to  assist  during 
installation  and  testing  of  the  new  equipment ,  continued  to  provide  assistance  at 
Downtown9  Civic  Center  and  Church  Substations.    The  2000  KW  rectifier  for  Richmond 
Substation  was  inspected „  tested  and  placed  in  service  on  August  3,  1976  at  the  existing 
West  Portal  Substation  in  place  of  the  existing  mercury-arc  rectifier.    This  equipment 
will  later  be  relocated  to  Richmond  Substation  after  the  new  West  Portal  Substation 
is  constructed. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  purchase  of 
additional  substation  equipment  for  Stations  Es  F.  J  and  N. 

Review  continued  on  the  90%  completion  level  plans  and  specifications  for  the  super- 
visory control  system  equipment  purchase  and  installation. 

The  Consultant,  Systems  Controls  Inc.s  continued  with  the  preparation  of  final  plans 
and  specifications  for  the  subway  maintenance  telephone  system. 

Amendment  No.  1  to  the  existing  professional  services  Agreement  was  negotiated  with 
the  consultant.    The  amendment  provides  for  additional  design  services  necessary  to 
extend  the  supervisory  control  system  to  the  four  additional  substations  -  E,  F,  J  and  N- 
recently  added  to  the  PIP,  and  to  increase  the  flexibility  of  the  maintenance  telephone 
system.    The  amendment  increases  the  total  cost  of  the  Agreement  from  $85,895  to 
$93,607,  and  was  approved  by  the  PUC  on  August  24,  1976. 
Feeder  Undergrounding 


Final  contract  documents  were  completed  for  Contract  HH-540,  Feeder  Undergrounding, 
Sutter,  McAllister  and  Fillmore  Streets.    The  contract  was  approved  by  the  PUC  on 
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August  24 »  1976  and  was  submitted  to  UMTA  for  approval.  The  contract  was  advertised 
for  bids  to  be  received  on  September  16,  1976. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  Contract  HE- -5 52, 
Feeder  Undergrounding,  Judafo,  Irving,  Duboce,  Fillmore  and  Church  Street. 
Work  continued  on  the  preparation  of  plans  and  specifications  for  the  feeder  under - 
grounding  work  on    Folsom  and  Howard  Streets  to  be  included  in  Contract  HH-448. 
Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding.     (See  Hetch 
Hetchy  Engineering  Section.) 

The  insulated  power  cable  manufacturers,  Cyprus  Wire  and  Cable  Company,  continued 
deliveries  under  the  purchase  contract.    Approximately  16,000  feet  of  cable  was 
delivered  to  the  City's  contractor  for  installation  on  the  "K"  Line  electrification 
contract  (HH-517) . 
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\N  FRANCISCO  MUNICIPAL  RAILWAY 


i 


MONTHLY  REPORT 
JULY  5  AUGUST,  1976 


CURTIS  E .  GREEN 
GENERAL  MANAGER 


Memorandum  of  Understanding 

Patrick  Mahler,  the  City's  Director  of  Employee  Relations,  Railway  management,  and 
Transport  Workers'  Union,  Local  250A  officers  met  for  a  period  of  weeks  and  successfully 
negotiated  a  Memorandum  of  Understanding  and  avoided  a  strike  in  the  process.  The 
Memorandum  of  Understanding  supersedes  the  previous  Memorandum  of  Agreement  for  those 
terms  of  employment  that  are  included  in  the  new  document.    Terms  that  are  excluded, 
such  as  the  grievance  procedure,  continue  in  force  per  the  terms  of  the  old  agree- 
ment until  new  terms  are  negotiated  and  added  to  the  neiv  Understanding  by  amendments. 

The  new  wage  rate  for  operators  is  $7.4625  per  hour  effective  July  1,  1976.    The  new 
Salary  Standardization  Ordinance  (No.  557-76,  which  incorporates  the  money  matters 
of  the  new  Memorandum  of  Understanding)  provides,  as  did  the  previous  ordinance,  for 
cost-of-living  adjustments  that  are  related  to  the  Consumer  Price  Index  for  magnitude 
and,  this  year,  to  the  San  Diego  Transit  Corporation  for  the  effective  dates.  The 
total  cost  of  such  adjustments,  including  retirement,  cannot  exceed  $1  million  for  the 
fiscal  year.    The  first  adjustment,  effective  August  1,  will  raise  the  hourly  rate 
to  57.5225.    Further  adjustments  (if  warranted)  will  be  effective  on  November  1,  1976, 
February  1,  1977,  and  May  1,  1977.    The  wage  on  June  30,  1976,  with  cos t-of— living 
added,  was  $7,135  per  hour. 

Report  of  Trips  Lost 

The  statistics  presented  below  indicate  service  failures  due  to  an  absence  of  sufficient 
operators  and  equipment  to  fill  schedules. 


A.M. 

P.M. 

Total 

Total 

Oper. 

Equip. 

Oper. 

Equip . 

Oner. 

Ecmip . 

0.  $  E. 

July 

7/4  thru  7/31/76 

1,411 

3,392 

2,947 

3,148 

4,358 

6,540 

10,898 

6/29  thru  7/26/75 

777 

1,752 

1,429 

2,113 

2,206 

3,865 

6,071 

Difference 

634 

1,640 

1,518 

1,035 

2,152 

2,675 

4,827 

Percent 

81.6 

93.6 

106.2 

49.0 

97.6 

69.2 

79.5 

August 

8/1  thru  8/23/76 

2,489 

6,188 

4,055 

7,245 

6,524 

13,435 

19,957 

8/3  thru  8/30/75 

1 , 331 

2,325 

1,843 

2,967 

3,179 

5,292 

8,471 

Difference 

1,158 

3,863 

2,187 

4,278 

3, 345 

8,141 

11,436 

Percent 

87.0 

166.2 

118.3 

144.2 

105.2 

153.8 

135.6 

The  comparisons  show  the  result  of  freezing  operator  and  mechanic,  etc.,  requisitions 
and  inadequate  preventive  and  corrective  maintenance  programs  due  to  a  lack  of  adequate 
manpower,  parts,  and  tools. 


BUREAU  OF  ACCOUNTS 


Revenue  Passengers 
July 

Number  of  workdays  in  month 
Total  revenue  passengers 

Fast  Pass  passengers 
Fast  Passes  sold 

Senior  Pass  passengers 
Senior  Passes  sold 

August 

Number  of  workdays  in  month 
Total  revenue  passengers 

Fast  Pass  passengers 
Fast  Passes  sold 

Senior  Pass  passengers 
Senior  Passes  sold 

Passenger  Revenue 

July 


August 


1976 
21 

9,956,058 

1,518,951 
30,999 

556,916 
7,284 


22 

9,567,047 

1,513,463 
30,887 

366,961 
7,489 


1976 

$2,038,791 
$1,955,052 


1975 
22 

10,381,293 

1,779,582 
36,318 

286,865 
5,854 


21 

10,092,445 

1,765,274 
36,026 

299,998 
6,122 


1975 

$2,244,549 
$2,119,733 


Difference 

(425,235) 

(260,651) 
(  5,319) 

70,053 
1,430 


(525,593) 

(251,811) 
(  5,139) 

66,965 
1,367 


Difference 
($205,758) 

($164,681) 


Percent 

(4.1) 

(14.7) 

24.4 


(5.2) 
(14.3) 

22.3 

Percent 
(9.2) 

(7.8) 


BUREAU  OF  PUBLIC  SERVICE 
Passenger  Information  Service 


1976 

Passenger  service  reports  67 

Total  complaints  3,721 

Commendations  153 

Information  calls  registered  77,4S6 

Information  calls  processed  70,900 

Information  calls  lost  6,586 

August 

Passenger  Service  Reports  92 

Total  complaints  2,672 

Commendations  102 

Information  calls  registered  99,443 

Information  calls  processed  88,252 

Information  calls  lost  11,191 


1975  Difference  Percent 

150  (63)  (43.5) 

3,203  513  16.2 

183  (30)  (16.4) 

85,651  (3,165)  (  9.5) 

72,161  (1,261)  (17.5) 

13,490  (6,904)  (51.2) 

159  (67)  (42.1) 

2,095  577  27.5 

170  (68)  (40.0) 

97,230  2,215  2.3 

74,736  13,516  13.1 

22,494  (11,303)  (50.3) 


BUREAU  OF  PERSONNEL  AND  SAFETY 
Roadeo 

The  American  Public  Transit  Association  convention  is  to  be  held  in  San  Francisco 
from  October  17  to  October  21,  1976.    One  of  the  convention  events  is  a  roadeo  in 
which  operators  from  APTA  members  will  compete.    The  roadeo  will  be  an  all -day  affair 
at  the  Cow  Palace  on  October  19. 

On  August  12  at  Candlestick  Park,  Muni  conducted  its  own  roadeo  in  order  to  select 

a  competitor  who  had  proven  that  his  skill  and  knowledge  were  those  of  a  best 

qualified  professional  driver.    Fifty- three  interested  Muni  operators  submitted 

applications  to  participate  in  the  Muni  Roadeo,  of  which  twenty-seven  were  able  to 

meet  the  strict  requirements.    The  events  consisted  of:     safety  quiz,  personal  appearance, 

pre-trip  bus  inspection,  and  ten  driving  tests.    The  awards  for  the  Muni  Roadeo  were 

a  gold  cup  for  first,  silver  cup  for  second,  and  a  plaque  for  third--the  trophies  to 

be  presented  at  the  following  Muni  Man-of-the-Month  ceremony.    The  proud  winners 

were:     first  place,  J.  Carlos-Valentino  (Woods  Division);  second  place,  L.  Wilmer, 

(Kirkland  Division);  and  third  place,  R.  Janack  (Presidio  Division).    The  reaction 

of  the  participating  operators  was  very  enthusiastic,  with  many  inquiries  whether 

this  will  be  an  annual  affair  in  the  future.    The  efforts  and  cooperation  of  all 

participants  and  departments  made  this  Muni  Roadeo  a  huge  success. 


BUREAU  OF  TRANSPORTATION  -  PLANNING  DIVISION 
Market  Street  Trolley  Coach  Report 

In  June,  the  Planning  Division  staff  submitted  to  the  Department  of  City  Planning  the 
final  documents  required  by  the  environmental  review  process.    On  July  16,  the 
Department  of  City  Planning  staff  issued  a  "Negative  Declaration"  ruling  that  "continued 
operation  of  trolley  coaches  on  Market  Street,  requiring  overhead  wires  for  power 
collection. .. could  not  have  a  significant  effect  on  the  environment .. .The  negative 
visual  impact,  which  is  minor  in  the  first  place,  is  mitigated  by  other  environmental 
advantages."    As  no  appeal  to  this  declaration  was  taken,  the  environmental  review 
of  this  issue  is  now  concluded,  and  the  Railway  is  legally  free  to  take  the  matter 
to  the  Board  of  Supervisors  for  a  final  decision. 

Golden  Gate  Recreational  Travel  Study 

 ,  £  

The  consultant  firm  of  Goodrich/Solnit  submitted  a  draft  final  report  for  Phase  II  of 
the  Golden  Gate  Recreational  Travel  Study.    As  a  member  of  the  Technical  Advisory 
Committee  for  the  study,  a  transit  planner  has  reviewed  the  final  report  in  order  to 
evaluate  how  it  relates  to  existing  and  proposed  Municipal  Railway  operations. 

In  response  to  a  request  from  the  Office  of  the  Mayor,  the  Municipal  Railway  commenced 
weekend  operations  of  Route  76-Ft.  Cronkhite  which  will  operate  between  Mission  and 
South  Van  Ness  to  the  Marin  Headlands.    Transit  planners  developed  the  implemented 
route  and  they  were  also  involved  in  the  coordination  of  schedule  printing  for  the 
route.    The  National  Park  Service  provided  funds  for  the  printing  of  the  schedules. 
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BUREAU  OF  TRANSPORTATION  -  PLANNING  DIVISION  (Cont'd) 
Northern  Waterfront  Transit  Plans 

Increases  in  the  scale  of  the  tourist  industry  in  this  part  of  the  City  are  leading 
to  requests  for  increased  transit  service  and,  at  the  same  time,  creating  the  con- 
ditions that  could  make  effective  service  impossible.    Muni's  position  has  consistently 
been  that  adequate  priority  measures  are  required  to  get  transit  vehicles  through 
the  growing  tourist  congestion.    The  most  desirable  solution  would  incorporate  a 
transit-pedestrian  mall  on  Jefferson  Street  with  exclusive  lanes  on  the  Embarcadero. 
A  minimal  solution  would  have  to  include  transit-only  lanes  on  Jefferson  and/or 
Beach  Streets,  and  the  Embarcadero.     Planning  Division  staff  have  indicated  that  the 
Railway  can  make  no  special  effort  to  improve  service  to  the  area  without  a  recogni- 
tion of  its  on-street  needs. 

The  Northern  Waterfront  Planning  Advisory  Committee  is  overseeing  the  development  of 
an  overall  plan  for  the  district.    On  August  6,  this  Committee  adopted  transportation 
resolutions  with  important  provisions  that  will  affect  Municipal  Railway  operations. 
The  Embarcadero  would  consist  of  six  lanes,  of  which  the  two  center  lanes  will  be  for 
the  exclusive  use  of  transit  and  a  double-track  Belt  Railroad  line.    Jefferson  Street 
would  become  one-way  westbound  and  incorporate  a  transit  lane,  and  Beach  Street  would 
become  one-way  eastbound  and  incorporate  a  transit  lane  in  some  sections.    The  Powell 
and  Mason  cable  line  would  be  extended  north  to  a  major  new  pedestrian  plaza  between 
Jefferson  Street  and  the  Embarcadero.    Geometric  design  issues  remain  to  be  solved. 

On  August  20,  following  a  presentation  by  Mr.  Gerald  Cauthen,  the  Committee  resolved 
to  support  the  concept  of  an  Embarcadero  streetcar  line,  to  be  operated,  essentially, 
over  the  route  of  present  Line  32-Embarcadero . 

Bay  Area  Transbay  Terminal  Authority  Study 

The  consultant  firm  of  Daniel,  Mann,  Johnson,  Mendenhall  submitted  Working  Paper  #2 
for  the  Phase  II  portion  of  the  study.    A  transit  planner  reviewed  this  Working  Paper. 
It  dealt  with  the  anticipated  future  needs  of  the  terminal  based  upon  patronage  pro- 
jections.   The  consultant  has  recommended  that  any  future  improvements  to  the  terminal 
encompass  facilities  for  Muni  feeder  service  that  would  be  equivalent  to  what  is 
currently  present.    The  consultant  firm  later  submitted  a  draft  final  report  to  the 
Authority.    A  transit  planner  reviewed  this  report  and  found  that  those  sections 
dealing  with  Muni  operations  were  complete  and  accurate. 

Peninsula  Transit  Alternatives  Study  Project  (PENTAP) 

A  member  of  the  Planning  Division  staff  serves  on  the  Technical  Advisory  Committee  of 
this  study.    A  major  step  in  this  project  was  taken  at  the  TAC  meeting  of  August  6; 
the  Committee  voted  to  accept  consultant  Daniel,  Mann,  Johnson,  and  Mendenhall 's 
(DMJM) 'narrowing  down  of  the  25  initial  transit  alternatives  to  six.    These  six 
alternatives  will  now  be  studied  in  greater  detail;  they  range  in  service  from  an 
all-bus  system,  through  an  upgraded  SP-plus-buses  to  a  full  3ART-to-San  Jose  proposal. 
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BUREAU  OF  TRANSPORTATION  -  PLANNING  DIVISION  (Cont'd) 
SP  Depot  Access 

Planning  Division  staff  completed  an  investigation  of  proposed  changes  in  service 
to  the  Southern  Pacific's  Fourth  Street  Depot;  the  findings  are  published  in  a 
report  entitled  "Short-Term  Improvements  in  Transit  Access  to  Southern  Pacific 
Passenger  Services  in  San  Francisco."    The  report  recommends  the  diversion  of  about 
one-fourth  of  the  service  now  on  Line  40-Commuter  to  a  new  express  shuttle  line  to 
operate  between  the  Depot  and  a  Lower  Financial  District  terminus  at  Embarcadero 
Center;  the  great  increase  in  Financial  District  office  employment  has  been  con- 
centrated in  this  area,  which  presently  is  not  adequately  linked  to  the  Depot. 
Other  proposals  in  the  report  include  minor  schedule  revisions  to  Line  19-Polk, 
an  improved  passenger- loading  pattern  at  Market  Street  for  Line  32-Embarcadero , 
the  establishment  of  a  pre-paid  boarding  zone  at  the  Depot,  an  agreement  to  market 
Fast  Passes  through  SP,  and  a  proposal  that  MTC  publish  a  "User's  Guide"  to  SP  and 
connecting  transit  services. 


TRANSPORTATION  DEPARTMENT 
New  Position  and  Promotion 

A  third  position  in  Class  9152  Transit  Control  Assistant  Chief  Inspector  was  added 
to  the  Salary  Ordinance  beginning  with  fiscal  year  1975-76.    The  position  was  im- 
mediately "frozen"  and  only  recently  have  we  been  able  to  clear  the  requisition. 

Michael  G.  Wynkoop  achieved  the  promotion  to  the  new  position,    xie  was  previously 
a  9170  Transit  Operating  Instructor. 

Streetcar  Operations 

Single  track  operations  began  for  Line  K-Ingleside  on  Ocean  Avenue  on  and  in  the 
vicinity  of  the  Interstate  Highway  280  overpass  as  a  result  of  T.I. P.  contract  MR-620 
The  work  being  performed  under  this  contract  is  track  reconstruction  and  realignment 
necessary  to  match  up  with  the  street  widening  project  westerly  of  the  overpass. 


Inspectors'  Activity 


July 


Number  of  Citations  Issued     Difference  Percent 


7/4  thru 
7/51/76 


6/29  thru 
7/26/75 


Illegal  parking  in  bus  zones  1,673 
Operators'  rule  violations  559 


1,188 
527 


4S5 
32 


40.8 
6.1 


8/1 /thru  8/5/  thru 

August  S/2S/76  S/50/75 

Illegal  parking  in  bus  zones         1,715  1,712  3  .2 

Operators'  rule  violations  493  561  (68)  (12.1) 
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CLAIMS  DEPARTMENT 


Claims  Settlements 


Budgeted  July  1,  1976  to  June  30,  1977 


Settled  in  July 
Settled  in  August 

Balance 


115  claims 
95 


$436,488 
535,650 
$770,133 


$3,036,000 


770,158 
$2,265,862 


Settled  Jul-Aug. ,  1975-76    277  Claims 

Difference  (67  Claims) 

(24.2%) 

Accidents  (Includes  non-operationals) 

1976-77 


July 
August 

Total  to  date 


507 
532 


$520,707 

$249,451 
47.9% 


1,039 


1975-76 

590 

644 
1,234 


Difference 
(83) 
(112) 
(195) 


Percent 
14.1 
17.4 
(15.8) 


EQUIPMENT  DEPARTMENT 

Inventory  of  Revenue  Vehicles  on  8/31/76 

Cable  Cars 
Streetcars 
*01d  trolley  coaches  206 
Flyer  coaches  94 

Total  trolley  coaches 
Mack  coaches  60 
General  Motors  391 
Flxible  10 
A  M  General  100 

Total  automotive  coaches 

Total  Revenue  Vehicles 


39 
115 


500 


561 
1,015 


*Ninety  inoperative  old  trolley  coaches  have  been  removed  from  Muni  property  and  are 
not  included  in  this  inventory. 

Articulated  Bus 

The  July-August  1976  issue  of  Metro  Magazine  (and  probably  other  publications)  includes 
an  article  regarding  a  CALTRANS  (State  of  California  Department  of  Transportation) 
consortium  of  transit  properties  that  invited  bids  for  the  manufacture  of  articulated 
buses.    A.  M.  General/M. A.N .  of  Germany  was  the  successful  bidder. 
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EQU I PMENT  DE  PARTMENT 
Articulated  Bus  -  Cont'd 

Muni  is  listed  as  being  included  in  the  consortium.     I've  were  a  participant  in  the 
formation  of  the  specifications  for  the  buses  and  participated  in  discussions 
between  the  consortium's  transit  properties,  CALTRANS,  and  potential  manufacturers. 
Muni  intended  to  buy  55  of  these  coaches  with  the  60  foot  length  option.    The  P.U.C. 
held  a  public  hearing  and  then  endorsed  the  proposal.    The  matter  was  then  referred 
to  the  Board  of  Supervisors,  whose  Finance  Committee  tabled  it—thereby  precluding 
Muni's  further  participation  in  the  consortium  and  purchase  of  the  buses. 


TRANSIT  IMPROVEMENT  PROGRAM 

"N"  Judah  Line  Track  Reconstruction  and  Sewer  Enlargement  (Contract  No.  MR-615) 
"L"  Taraval  Line  Track  Reconstruction  and  Sewer  Enlargement  -  15th  Avenue  to 
56th  Avenue  (Contract  No_.  MR-651J 

The  work  to  be  performed  under  these  contracts  consists  of  track  reconstruction  and 
sewer  enlargement.    The  sewer  work  is  being  financed  by  the  Department  of  Public 
Works  (DPW). 

Bids  received  for  these  contracts  were  excellent  from  an  overall  cost  standpoint. 
However,  the  prices  bid  for  the  sewer  items  were  considerably  higher  than  the 
Engineer's  estimate  prepared  by  DPW.    Muni  was  prepared  to  award  to  the  lowest 
bidder  in  each  case,  but  DPI,7  refused  to  furnish  the  necessary  funding  for  their  work 
because  it  was  their  opinion  that  the  cost  of  their  work  was  excessive.  Without 
their  funding,  the  City's  Controller  cannot  certify  these  contracts. 

Extensive  discussions  on  various  possible  alternatives  were  held  with  DPW  representatives 
in  an  attempt  to  reach  an  equitable  solution.    Discussions  were  also  held  with  the 
low  bidder  in  each  case  to  determine  the  justification  of  the  high  price  on  the  sewer 
items.     Both  low  bidders  acknowledged  that  since  there  was  not  a  mobilization  bid  item 
in  the  bid  schedule,  they  allocated  mobilization  costs  to  those  items  which  would  be 
completed  in  the  early  stages  of  the  contract;  in  this  case,  the  sewer  work. 

It  is  now  proposed  to  award  each  of  the  two  contracts  to  the  lowest  bidder  with  DPW 
furnishing  funds  in  the  maximum  amount  of  10%  above  the  Engineer's  estimate  and  Muni 
funding  the  balance.    The  proposal  lias  been  forwarded  to  UMTA  for  approval. 

Fare  Collection  and  Extraction  System  (Contract  No.  MR-614) 

This  project,  negotiated  on  a  sole  source  procurement  contract  basis,  was  approved  by 
the  Urban  Mass  Transportation  Administration.    The  contract  is  now  in  the  process  of 
execution  and  certification.    Additional  information  is  included  in  the  "Transit 
Improvement  Program  Quarterly  Progress  Report  to  Urban  Mass  Transportation  Adminis- 
tration, April-June  1976  Project  No.  CA-03-0045"  (which  for  Muni  distribution  was 
attached  to  the  Monthly  Report  for  June  1976) . 
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TRANSIT  IMPROVEMENT  PROGRAM  -  (Cont'd) 

"J"  Church  Line  Track  Reconstruction  -  ISth  Street  to  22nd  Street  (Contract  Ho.  MR-618) 

Award  of  this  contract  in  the  amount  of  $742,580  to  the  lowest  responsible  bidder, 
Peter  Kiewit  Sons'  Company,  was  made  by  P. Li. C.  on  April  16,  1976.    The  contract  was 
certified  by  the  Controller  on  July  27,  1976,  with  notice  to  proceed  given  to  the 
contractor  on  July  28,  1976.    The  first  day  of  the  contract  is  established  as 
August  2,  1976,  and  the  contractor  has  120  calendar  days  to  complete  the  work. 

LUiF  Base/Mobile  Radio  System  (Contract  No.  MR-629) 

On  July  9,  1976,  two  bids  were  received  on  this  contract  with  the  low  bid  submitted 
by  the  firm  of  S  q  Q  Corporation  in  the  total  amount  of  $2,231,924.    TIP  Control 
Group  is  presently  in  the  process  of  evaluating  the  bids. 

Furnishing  and  Delivering  Rails  and  Accessories  (Contract  No.  MR-652) 

Four  bids  were  received  on  this  purchase  order.    However,  three  of  the  four  bids  were 
qualified  and  non-conforming.    Upon  advice  of  the  City  Attorney,  the  TIP  Control 
Group  rejected  the  non- conforming  bids  and  will  recommend  to  P.U.C.  the  award  of  the 
contract  to  the  responsive  low  bidder,  Skyline  Industries,  Inc.,  upon  receiving  con- 
currence from  UMTA. 

The  rails  and  accessories  purchased  under  this  contract  will  be  used  in  rerailing 
West  Portal  Avenue  from  tilloa  Street  to  St.  Francis  Circle  and  the  "M"  Line  extension 
to  BART's  Balboa  Park  Station. 

Ocean-Phelan  Avenue  Rechannelization  and  Tract  Reconstruction  (Department  of  Public 
Works  Contract  No.  25727) 

On  August  4,  1976,.  the  Department  of  Public  Works  received  bids  for  the  contract  for 
street  improvements,  sewer  work,  power  facilities  and  track  reconstruction  on  Ocean 
Avenue  between  Phelan  Avenue  and  Interstate  Freeway  280  overcrossing .    Four  bids  were 
received.    The  low  bid,  in  the  net  amount  of  $1,415,331,  with  Muni's  portion  being 
$246,000,  was  submitted  by  the  firm  of  Homer  J.  Olsen,  Inc.     Upon  FHWA  approval,  the 
contract  will  be  awarded  to  the  low  bidder. 
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M  I  N  U  T  E  S 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUI3TY  OF  SAN  FRANCISCO 
George  R.  Itoscone,  Mayor 

Room  282,  City  Hall 
2:30  p.m. 

September  28 f  1976 

COMMISSIONERS 
John  F.  Henning,  Jr. ,  President 
Dennis  V.  Carey,  Vice  President 
H.  Welton  Flynn, 
Joseph  P.  Byrne 
Lydia  Lars en 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  M.  Christensen,  Jr. 
ACTING  GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

Margaret  L.  Brady 
Acting  Secretary 
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Call  to  Order;  2s 40  p.m. 

Present;  Commis  si  oners  John  F.  Henning,  Jr.,  Dennis  V. 

Carey,  H.  rlelton  Flynn,  Joseph  P.  Byrne, 
Lydia  Larsen 

The  minutes  of  the  regular  meeting  of  the  Commission  held  September 
14,  1976  were  approved. 

RESOLUTION  On  motion  of  Carey,  seconded  by  Larsen,  the 

MO.  following  resolution  was  adopted; 

76-0368    H  Supplemental  Appropriation  -  Funds  required  for 

purchase  of  power  for  resale  -  $11,800,000. 

Votes     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0  369    H  Modification  of  Contract  Wo.  4  -  Debit  amount, 

$7,500  -  Provide  funds  for  additional  labor, 
tools  and  equipment  to  facilitate  inspection  and 
testing  of  City  furnished  equipment  -  Under 

Contract  HH  523 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0370    H  Transfer  of  $15,000.00  to  repair  damaged  parts  of 

Jet  Valve  Mo.  2  located  in  Cherry  Valley  Dam 
Valve  House  -  Emergency  repairs. 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-0371    H  Award  of  HH  Contract  No,  540  -  Amount,  $238,495.00 

to  Abbett  Electric  Corpn,  of  San  Francisco  - 
Sutter,  McAllister  and  Fillmore  Streets  underground 
facilities  and  related  work 

Vote:    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0372     H  Award  of  HH  Contract  No.  559  -  Amount,  $629,735.00 

to  McGuire  and  Hester,  Oakland,  California  - 
Construction  of  manholes  and  underground  duct 
banks  and  related  work  in  Howard  and  Folsom 
Streets  from  11th  Street  to  Main  Street 


Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Award  of  HH  Contract  No.   56  4  -  Amount,  $50,400.00 
to  Ross  F.  Porter,  Jamestown,  California  - 
Exterior  repair,  painting  and  roof  preservative  - 
Moccasin  and  Tesla  Portal  Buildings 

Vote:     Ayes-Kenning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Lursen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Completion  of  HH  Contract  No.  541      Painting  Steel 
Towers,  iloccas in -Newark  Transmission  Line  - 
Final  payment,  $29,9  30.32  -  Frank  Brown, 
contractor 

Votes     Ayes-Hennirig ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  sconded  by  Byrne,  the 
following  resolution  was  adopted: 

Completion  of  HH  Contract  No.   497  -  Installing 
underground  duct  system  in  Church  Street,  30th 
to  22nd  Streets  -  Credit  modification,  $13,179.86 
Final  payment,  $17,343.62  -  Abbett  Electric  Corpn . 
contractor 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Completion  of  HH  Contract  No.  511R  -  Repair 
lining  San  Joaquin  Pipeline  No.  2  -  Credit 
modification  of  Contract  No.   1,  $454,452.95  - 
Final  payment,  $24,554.70  -  Granite  Construction 

Company,  contractor 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Professional  services  contract  with  Garretson, 
Elmendorf,  Zinov,  Reiben .-  Architectural  and 
engineering  services  for  construction  of  new 
Suburban  Headquarters  Building  in  Mi librae 
(1972  Water  Bond  Fund) 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  ad -p teds 


76-0378     W  Award  of  WD  Contract  Wo.   1691  -  Amount,  $16,020.00 

to  Pat  Kennelly  Construction,  South  San  Francisco, 
California  -  6-Inch  Ductile  Iron  Main  Installation 
in  Clipper  Street  between  Grand  Avenue  and 
Douglass  Street 

Votes     Ayes-Kenning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

76-0  379    W  Settlement  of  litigated  claim  of  Amalgamated 

Laundries  vs  Pacific  Gas  &  Electric  Company  - 
related  cross-complaint;  PG&E  v.  CCSF  (Water 
Department)  Municipal  Court  Wo,   719482  -  payment 
to  plaintiff,  $300.00  as  compromise  settlement. 

Vote i     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-0380    W  Cancellation  and  write-off  of  uncollectible 

claims  -  Total  amount,  $2,749.06 

Vote;     Ayes-Kenning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-0  381    W  Write-off  of  uncollectible  accounts  -  Water 

Department  -  Month  of  July,  1976  -  Total  amount, 
$4,856.33 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne ,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

76-0  382     M  Agreement  between  City  and  M3T  Associates  - 

Professional  services  -  Conducting  the  Muni  Metro 
Accessibility  Study  -  Funds  furnished  by  MTC 

Vote;     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Instructing  Municipal  Railway  to  submit  to 
Metropolitan  Transportation  Commission  a  work 
Program  for  an  implementation  study  of  improved 
transit  accessibility  for  the  elderly  and 
handicapped 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 
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On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-0384    M  Modification  of  Contract  No.   1  -  Debit  amount, 

$89  8.50  -  Installing  additional  rail  joint  bonds, 
reinsulating  existing  cross  bonds,  installing 
additional  vehicle  barriers,  and  deleting  20 
linear  feet  of  single  track  paving. 

Vote;     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Byrne,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

76-0385    M  Cancellation  and  write-off  of  uncollectible 

accounts  receivable  over  90  days  past  due  - 
Amount,  $331.93  -  Collections  and  compromises 
of  damage  claims  -  Amount,  $3,788.28 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0  386     M  Revolving  Fund  payments  of  claims  -  Month  of 

August,  1976  -  Total  amount,  $30,732.04 

Vote;     Ayes-Kenning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0387    M  Setting  date  of  October  26,.  19.76  for  a  public 

hearing  to  review  a  possible  revision  to  the 
fare  structure. 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-038  8    GO  Immediate  replacement  for  John  D.  Crowley, 

Classification  1172 „  General  Hanager  of  Public 
Utilities  -  Retired  August  31,  1976 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

76-0389    GO  Immediate  replacement  for  Eleanor  A.  Trulsen, 

Classification  1528,  Administrative  Secretary, 
retired  September  7,  1976 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 
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On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0  390    GO  Supplemental  appropriation  for  additional  funds 

required  for  immediate  filling  of  2  vacated 
positions  -  Class  1172,  General  Manager  of 
Public  Utilities  and  Class  1528,  Administrative 
Secretary     of  Public  Utilities  -  Amount,   $22,42  3, 

Vote;     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

76-0  391    GO  Supplemental  appropriation  for  additional  funds 

required  for  immediate  filling  of  two  vacated 
positions  -  Amount,  $11,212.00   (Hetch  Hetchy) 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Byrne,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

76-0  392     GO  Supplemental  appropriation  for  additional  funds 

required  for  immediate  filling  of  two  vacated 
positions  -  Amount,  $11,211.00   (Water  Department) 

Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Byrne,  seconded  by  Larsen,  the' 
following  resolution  was  adopted; 

76-0  39  3    GO  Resolution  commending  Eleanor  A.  Trulsen  upon  the 

occasion  of  her  retirement  from  the  General  Office 
of  the  Public  Utilities  Commission. 

Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0  39  4    M  Supplemental  appropriation  -  Additional  maintenance 

funds  required  for  automotive  equipment  -  amount, 
$1,000,000   (Diesel  buses) 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission . 


****** 
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COMMJNICATIOMS g 

A  report  has  been  received  from  Ames  Research  group  regarding  safety 
of  present  cable  cars.     Dr.  Christensen  stated  the  report  is  an 
extensive  one,  and  has  been  painstakingly  prepared.     It  reiterates 
many  of  the  things  that  Muni  management  has  been  saying.     There  are 
recommendations  contained  in  the  report  which  are  cogent  and  require 
the  attention  of  Muni  Railway  staff.     They  will  be  given  attention 
in  terms  of  safety  and  maintenance  within  the  next  60  days.  Copies 
of  that  response  to  the  report  will  be  furnished. 

NEW  BUSINESS; 

Commissioner  Carey  distributed  copies  of  a  report  on  the  San 
Francisco  Bay  Area  Transportation  Terminal  Authority. 


****** 


In  discussing  Water  Department  Resolution  No.  76-0377,  approval  to 
negotiate  professional  services  contract  with  Garretson,  Elmendorf, 
Zinov,  Reiben  for  architectural  and  engineering  services  -  new 
suburban  headquarters  building  in  Millbrae,  Commissioner  Flynn 
inquired  as  to  the  Department  estimate  on  this  contract.     Mr.  Boyd 
replied  that  the  estimate  was  $175,000.00  for  the  professional 
services  contract.     The  total  project  encompasses  the  suburban 
headquarters . 

Commissioner  Flynn  asked  about  the  affirmative  action  of  the  firm, 
to  which  Mr.  Boyd  replied  that  all  of  the  affirmative  action  papers 
were  reviewed  by  the  Contract  Compliance  Officer  and  that  all  of  the 
7  proposals  were  at  least  in  technical  compliance  -  some  better  than 
others . 

Commissioner  Flynn  thanked  Mr.  Boyd.  Commissioner  Byrne  asked  if  the 
affirmative  action  plan  is  under  the  San  Francisco  affirmative  action 
program.     Mr.  Boyd  replied  that  the  affirmative  action  program  of  the 
Public  Utilities  Commission  is  handled  by  the  Contract  Compliance 
Officer,  and  meets  all  points  laid  down  by  the  City  and  County  of 
San  Francisco,  and  the  State  and  Federal  Government.  Commissioner 
Byrne  brought  out  that  the  Airport  has  one  plan  and  San  Mateo  County 
has  another  plan.     Mr.  Boyd  replied  that  all  proposals  are  sent  to 
our  Contract  Compliance  Officer,  who  reviews  them  in  light  of  the 
City's  basic  program  which  does  change  from  month  to  month.     Mr.  Boyd 
said  a  communication  had  been  received  setting  up  a  change  in 
percentages  with  relation  to  contract  dollars.     In  each  instance 
these  changes  are  made  a  part  of  the  San  Francisco  Water  Department 
contract. 


****** 


With  reference  to  Water  Department  Resolution  Wo.  76-0381,  approval 
of  write-off  of  uncollectible  accounts  receivable  more  than  90  days 


76-182 


•  *  t 


past  clue,  amount  $4,056.  33,  month  of  July,  Commissioner  Flynn  stated 
the  report  of  the  Water  Department  consistently  showed  rents  collected 
and  the  report  of  September  22,  1976  speaks  to  the  point  that  Sunol 
is  paying  for  the  month  of  July.     He  understands  that  the  rent  is 
paid  by  the  2  0th  of  the  month,  and  questioned  whether  the  August 
rent  had  been  paid.     Mr.  Boyd  replied  that  the  monthly  report  dated 
September  22,  1976  covers  the  August  activities,  and  becuase  of 
timing  it  is  difficult  for  Water  Department  staff  to  be  sure  that  on 
August  20  the  receipt  has  been  checked. 

Commissioner  Flynn  referred  to  a  ledger  card,  and  inquired  if  the 
rent  is  now  paid  for  the  month  of  August.     Mr.  Boyd  replied  in  the 
affirmative,  and  stated  that  he  periodically  looks  at  three  ledger 
cards  -  Sunol  Golf  Course,  Crystal  Springs  Golf  Course,  and  Santa 
Clara  Sand  and  Gravel  Company. 

Mr.  Boyd  stated  that  the  Sunol  Golf  Course  is  checked  3  or  4  times  a 
month  to  look  at  the  terms  of  the  lease  and  at  the  premises.  He 
assured  Commissioner  Byrne  that  he  will  be  advised  by  written 
memorandum  if  there  is  any  problem.     Dr.  Christensen  advised  that 
audits  have  been  performed  at  Sunol  Through  July. 

Commissioner  Flynn  requested  that  copies  of  audits  be  sent  to  the 
Commissioners.     Commissioner  Henning  said  he  assumed  these  are 
certified  reports,  to  which  Dr.  Christensen  replied  that  they  are 
made  by  the  accountants  from  the  Water  Department.     He  stated  the 
annual  report  is  now  being  prepared,  and  that  an  in-house  audit 
performed  bi-monthly.     Commissioner  Flynn  indicated  he  is  not 
interested  in  the  interim  reports,  but  would  like  a  copy  of  the 
annual  report. 

Commissioner  Flynn  then  inquired  about  the  Fairchild  matter,  to 
which  Mr.  Boyd  replied  that  the  Water  Department  Land  Division  is 
in  contact  with  the  Fairchild  people.     Commissioner  Flynn  said  he 
missed  raising  the  issue  at  the  last  meeting,  and  wished  to  know 
the  status  at  this  time.     Mr.  Boyd  said  the  matter  is  in  progress, 
but  that  the  Manaaer  of  the  Land  Division  is  on  vacation  at  present. 
Commissioner  ^lynn  requested  that  the  minutes  show  that  he  would 
like  to  know  the  status  of  the  Fairchild  matter.     Commissioner  Byrne 
added  that  if  there  is  even  a  hint  of  a  problem  at  Sunol  he  would 
like  to  know  immediately. 


****** 


In  discussing  Municipal  Railway  Resolution  No.   76-0387,  setting  a 
date  for  public  hearing  to  review  possible  revision  to  the  fare 
structure,  Mrs.  Margaret  Brady,  Acting  Secretary  of  the  Public 
Utilities  Commission,  stated  that  after  advertising  and  giving 
sufficient  notice,  the  regular  meeting  date  of  October  26,  1976, 
would  be  suitable.     Also,  request  has  been  made  of  the  Board  of 
Supervisors  for  use  of  the  chambers  at  the  regular  meeting  date  and 
time . 

Commissioner  Carey  brought  out  that  this  matter  involves  a  myriad 
of  people,  and  afternoon  meetings  make  it  difficult  for  some  people 
to  attend.     After  some  discussion  between  the  Commissioners,  staff, 
and  Mr.  Oppenheimer  of  CAP-Trans  regarding  the  date  and  time  of  the 
meeting,  and  the  matter  of  publication,  it  was  moved  by  Commissioner 
Carey  and  seconded  by  Commissioner  Larsen  that  the  date  of  the  public 
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hearing  be  set  as  October  26,  1976   (motion  was  adopted  by  Commission). 

Commissioner  Henning  said  the  thrust  of  the  remarks  of  Commissioner 
Carey  would  be  incorporated;  that  is,  to  begin  the  regular  business 
calendar  at  2s30  p.m.,  to  begin  the  public  hearing  at  3:00  p.m.  and 
to  continue  as  long  as  there  are  people  to  be  heard. 

The  Acting  Secretary  to  the  Commission  was  instructed  by  Commissioner 
Henning  to  telephone  each  of  the  Commissioners  after  checking  with  the 
City  Attorney  as  to  legality,  and  to  have  the  notice  published. 


Mr.  Oppenheimer  brought  up  the  subject  of  recommended  sites  for 
storage  of  surplus  buses,  and  asked  concerning  the  status  of  the 
entire  matter.     He  said  he  was  led  to  believe  that  maybe  things  were 
changed  or  developing  that  he  did  not  know  about. 

Commissioner  Henning  replied  that  nothing  had  changed,  and  that  a 
resolution  was  passed  at  the  last  meeting  authorizing  Municipal 
Railway  to  dispose  of  surplus  trolley  coaches.     The  matter  is 
officially  in  the  hands  of  the  City  Purchaser,  but  nothing  will  be 
done  until  bids  are  opened  November  5,  1976.     No  action  was  taken  on 
the  sites  referred  to  by  CAP-Trans  at  the  last  meeting.     We  don't 
have  any  funds  to  store  surplus  buses  past  mid-November. 

Dr.  Christensen  stated  that  since  the  Purchaser  will  not  be  able  to 
act  until  November,  and  the  space  crunch  is  acute,  Muni  decided  to 
look  at  these  sites  for  temporary  storage  if  there  is  no  charge. 
Commissioner  Henning  stated  he  didn 11 1  know  about  this,  but  there  is 
nothing  before  the  Commission,  which  has  acted. 

An  individual    in  the  audience  then  spoke.     He  questioned  if  there 
has  been  any  consideration  given  to  keeping  any  of  the  old  coaches 
if  in  the  near  future  the  Greenwich  line  or  the  55  line  were 
electrified  and  additional  coaches  were  needed.     Commissioner  Henning 
said  consideration  had  been  given,  but  rejected  because  new  vehicles 
can  be  purchased  for  virtually  the  same  money. 


Supplemental  Calendar  Item  Number  34,  approving  arbitration  clause 
to  be  included  in  all  contracts  entered  into  by  the  Public  Utilities 
Commission,  was  tabled  and  deferred  until  the  next  meeting. 


****** 


****** 


****** 


THEREUPON  THE  MEETING  ADJOURNED  -  3:23  p.m. 


76-184 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 
RESOLUTION  No. 7 O " " ^ 3G 8 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  &  Power  Supplemental  Appropriation 
in  the  amount  of  $11,800.00  from: 

Account  No.  87^6  -  Power  Sales  $10,i+77,500 

Account  No.  1990  -  Unappropriated  Balance  of  Funds 

Hetch  Hetchy  Water  and  Power  1,322,500 

liO  • 

Appropriation  No.  6.755.231.001  -  Purchase  of 

Power  for  Resale  $11,800,000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.  _       SEPTEMBER  2  8  1976 


ACTING  Sec&ary 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0369 

RESOLUTION  No.    *  ^  V 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $7,500  to  provide  funds 


for  additional  labor,  tools  and  equipment  to  facilitate 
inspection  and  testing  of  City  furnished  equipment,  as  set 
forth  in  Modification  No.  4  to  Hetch  Hetchy  Contract  No.  528, 
Laguna  Honda  and  Judah  Substations,  Construct  Buildings  and 
Install  Equipment o 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

m  *  ~*h  of  SEPTEMBER  2  8  197 


ACTING Secffhxy  "•ml  A  •"•'** — f  nmrrnl  Mmngmr 

iivh  A  UA  ...... 


PUBLIC  UTILITIES  COMMISSION 


RESOLUTION  No. 


WHEREAS,  A  leak  has  developed  in  No.  2  Jet  Valve  in 
Cherry  Valve  House;  and 

WHEREAS,  This  leak  has  resulted  in  erosion  of  valve 

seats ;  and 

WHEREAS,  The  valve  will  be  needed  to  release  water  from 
the  lake  to  prevent  the  water  from  overtopping  the  dam;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  declares  the 
existence  of  an  emergency  in  accordance  with  Section  6.30  of  the 
Administrative  Code  and  authorizes  repair  of  the  valve  in  the 
most  expeditious  manner;  and  be  it  further 

RESOLVED,  That  the  Controller  be  requested  to  transfer 
funds  in  the  amount  of  $15,000  from  Appropriation  5.756.000.000 
Repairs  and  Replacements,  Unallocated,  to  Appropriation  6.756.717.000 
Emergency  Repairs,  Cherry  Valve  House  Jet  Valve  No.  2. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.         SEPTEMBER  2  8  1978  y /jf    .  fl^^" 


ijluin  CuitnrnT  Mnnigrr 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Urban  Mass  Transportation  Administration  has 
approved  the  plans  and  specifications  for  Hetch  Hetchy  Contract  No. 
540,  Sutter,  McAllister  and  Fillmore  Streets,  Underground  Power 
Facilities  and  Related  Work,  to  be  constructed  under  the  Power 
Improvement  Program,  with  financial  assistance  from  the  Federal 
Government ;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  September  16,  1976;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards    Hetch  Hetchy 
Contract  No.  540,  in  the  amount  of  $238,495  to  Abbett  Electric 
Corporation,  1850  Bryant  Street,  San  Francisco,  California  94103, 
as  the  lowest  regular  and  responsible  bidder,  and  rejects  all  other 
bids  for  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  8  1976 


at  its  meeting  of. 


AC/HNS  Secret^/  cmd  ifrjjijtjm  Gmiovid-Manager- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 


WHEREAS,  The  Urban  Mass  Transportation  Administration  has 
approved  the  plans  and  specifications  for  Hetch  Hetchy  Contract  No. 
559,  Howard  and  Folsom  Streets,  Eleventh  Street  to  Main  Street, 
Underground  Duct  System,  to  be  constructed  under  the  Power  Improve- 
ment Program  with  financial  assistance  from  the  Federal  Government; 
and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  September  16,  1976;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  559,  in  the  amount  of  $629,735.00  to  McGuire  and  Hester, 
796  -  66th  Avenue,  Oakland,  California  94621;  as  the  lowest  responsible 
bidder,  and  rejects  all  other  bids  for  this  work;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  waives  the  technical 
defect  in  the  Net  Amount  of  Bid. 


I  hereby  certify  that  the  foregoing  resol^ia^y^s  adopted  by  the  Public  Utilities  Commission 

StPtEMBtR  2 

of   


at  its  meeting 
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Tjjy  SecretamftiitJ  i\jjia*mt  Gei\era\  -Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76- 0373 

RESOLUTION  No  L_£  Z*_ 


RESOLVED,  That  this  Commission  hereby  awards  to 
Ross  Porter,  Route  1,  Harvard  Mine  Road,  Jamestown,  California 
95327,  as  the  sole  regular  and  responsible  bidder,  Hetch 
Hetchy  Contract  No,  564,  Moccasin  and  Tesla  Portal  Buildings, 
Exterior  Repair,  Painting  and  Roof  Preservative,  in  the  amount 
of  $50,400.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.       SEPTEMBER  2  8  1976 


^  Secretigjf  ami  /tooirtnnt  Gn.'"iw»i  Muniigrr  - 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

RESOLUTION  No.  76-0374 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Hetch  Hetchy  Contract  No.  541,  Paint  Steel 
Towers,  Moccasin-Newark  Transmission  Line,  as  satisfactorily 
completed;  and  approves  final  payment  of  $29,930.32  in  favor 
of  the  contractor,  Frank  Brown,  Painting  Contractor. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of.   SFPTF.MBER  2  8  1976 


HQTINQ  SecretcJJ jiul  j'mHUlUl  Ommrn]  Mtm.%er 

liUiui......      "   •  -  ■--        ■■■ ' ' '  >•- ■  -  •  -;-  *  ■*  -  ■  - 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


76-0375 


RESOLVED,  That  this  Commission  accepts  the  work  performed 


under  Hetch  Hetchy  Contract  No.  497,  Church  Street,  30th  to  22nd, 
Underground  Duct  System  as  satisfactorily  completed,  approves  credit 
Modification  of  Contract  No.  1  in  the  amount  of  $13,179.86  to  adjust 
the  estimated  unit  price  quantities  to  agree  with  the  actual  work 
performed,  and  approves  final  payment  of  $17,843.62  in  favor  of 
the  Contractor,  Abbett  Electric  Corporation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SEPTEMBER  2  8  197S 


ACTING  Scare 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.T6"0376 


m^nrJafrp  £cu  nrw  i  fffrf  &  1  abo y  a t, <i>y y  coJ^ooi^Jtw?  to  trie 
RESOLVED,  That  this  Commission  accepts  Hetch  Hetchy 

Contract  No.  511R,  San  Joaquin  Pipeline  No.  2,  Repair  Lining, 

as  being  satisfactorily  performed;  approves  Credit  Modification 

of  Contract  No.  1  in  the  amount  of  $454,452.95  to  adjust 

the  contract  quantity  to  agree  with  the  actual  quantity  of 

work  completed;  and  approves  the  final  payment  of  $24,554.70 

in  favor  of  the  Contractor,  Granite  Construction  Company. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  PvbHc  Utilities  Commission 

,     f.    e  SEPTEMBER  2  8  1976 

at  its  meeting  of.  z__  


Assistant  General  -Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

,76-0377 


RESOLUTION  No. 


WHEREAS,  There  is  included  in  the  1972  Water 
Bond  Fund  an  approved  project  to  construct  new  head- 
quarters facilities  for  the  Suburban  Division  of  the 
San  Francisco  Water  Department.     The  existing  struc- 
tures are  deteriorated  and  do  not  have  sufficient 
working  area  to  meet  current  operational  demands,  and 

WHEREAS,  A  modern  scientific  water  purification 
testing  laboratory  within  the  headquarters  facilities 
will  enable  the  San  Francisco  Water  Department  to 
comply  with  the  Environmental  Protection  Agency's 
mandate  to  provide  a  laboratory  conforming  to  the 
standards  of  the  "Safe  Drinking  Water  Act"  that  becomes 
effective  in  December  1976,  and 

WHEREAS,  In  order  to  start  this  project,  funds 
were  requested  and  approved  for  the  hiring  of  a  consul- 
ting architectural  firm,  and 

WHEREAS,  A  negative  impact  declaration  was 
issued  for  the  proposed  work  by  the  San  Francisco 
Planning  Commission  on  March  26,  1976,  and 

WHEREAS,  On  February  3,  1976  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  created  a 
committee  to  interview  prospective  consultants  and 
recommend  the  most  qualified  firm  for  awarding  a 
contract  for  architectural  services  in  accordance  with 
Public  Utilities  Commission  and  Water  Department 
directives;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  Acting  General  Manager  of  Public  Utilities  to 
authorize  the  Acting  General  Manager  of  the  San  Fran- 
cisco Water  Department  to  negotiate  detailed  scope  of 
work  and  an  appropriate  fee  with  Garretson,  Elmendorf , 
Zinov,  Reiben  leading  to  a  professional  services 
contract  to  be  placed  before  this  Commission  for 
approval . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

u  m        of  SEPTEMBER  2  8  1976 


ACTING  Secretan 


it  Quito ul  Maiugi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  Vf» — ^378 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and 
responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract 
No.  1691  -  6-Inch  Ductile  Iron  Main 
Installation  in  Clipper  Street  between 
Grand  View  Avenue  and  Douglass  Street  - 
to  Pat  Kennelly  Construction  in  the  net 
amount  of  $16,020.00,  and  all  other  bids 
for  the  above  described  work  are  hereby 
rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   SEPTEMBER  2  8  1976 


ACTING  Secretary/*\}  i'LUUima  Ouiuul  Mur 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.-y'XJ, 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager  and  Chief  Engineer  of  the 
San  Francisco  Water  Department,  the  Chief  Special  Agent  thereof, 
and  the  City  Attorney,  this  Commission  approves  settlement 
of  the  litigates  claim  of  Amalgamated  Laundries  v.  Pacific  Gas 
&  Electric  Co.  and  related  cross- complaint  of  Pacific  Gas  & 
Electric  Co.  v.  City  and  County  of  San  Francisco,  Municipal  Court 
number  719482,  in  the  amount  of  $300.00?  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  warrants  against  such  funds  as  are, 
or  will  be,  legally  available  in  payment  of  said  claim  against 

the  San  Francisco  VJater  Department. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMRF&  2  8  1976       ^y?j  A 

at  its  meeting  of  / j/f    ^  ^ — -/^  /V^ 

T-r, ,    a    rtf\j  ~  J  A""fitTTt  finiiTl!  yA-~"T~ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 


RESOLUTION  No, 


76-03R0 


RESOLVED,  That  on  the  recommendation  of  the  General 

Manager  of  Public  Utilities,  the  Acting  General  Manager  of 

the  San  Francisco  Water  Department  and  the  City  Attorney, 

this  Commission  approves  the  cancellation  of  claims  against 

debtors  and  the  write-off  of  uncollectible  accounts  as  follows 

Reference  No.  Name  D/o  Amount 

1809  Self  Wrecking  &  Supply  Co.  1/10/74       $  228.38 

769-3-004      Farmers  Ins.  Co.    (Cowlishaw)       10/12/74  365.66 

769-2-020       Rick  U.  Heffington  and  6/25/75  1,526.90 
Mark  B.  Mendenhall 

William  W.  Shelley  3/15/73  623.12 

Total  $2,749.06 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  WTP^P  2.8  ^7P  >- , 


7% 


ACTJN3     Secretargfiiu}  i\jji'iiuni  QuitKil  Manager 

Ima.  ... .  .  . . 
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PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


26=038 1 


Resolved,   That  this  Commission,   on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,   the  Water  Depart- 
ment General  Manager,   and  the  City  Attorneys,   hereby  approves 
the  write-off  of  Uncollectible  Accounts  Receivables  which 
are  more  than  ninety  days  past  due,  month  of  July,   1976  in 
the  amount  of  $4,856.33  per  San  Francisco  Water  Department 
list  of  July  31,  1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


ACTING  Secretaffafid  Assistant -General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. _JL V~  V%iCl,*w 


WHEREAS,  The  Public  Utilities  Commission  of  the  City  and  County  of 
San  Francisco  is  a  public  body  dedicated  to  the  operation  of  a  mass  trans- 
portation system;  and 

WHEREAS,  This  Commission,  through  the  San  Francisco  Municipal  Rail- 
way's Transit  Improvement  Program,  is  engaged  in  the  development  of  a  pro- 
gram for  the  reconstruction  and  modernization  of  the  facilities  of  the  Rail- 
way; and 

WHEREAS,  A  major  element  in  the  modernization  program  is  a  rebuilt 
rail  network  to  be  operated  as  a  combination  subway/ surface  system  to  be 
known  as  the  Muni  Metro;  and 

WHEREAS,  The  Muni  Metro  vehicles  will  be  accessible  to  the  physically 
handicapped  (in  particular    those  persons  confined  to  wheelchairs)  when  in 
the  subway  mode  but  not  when  in  street  running;  and 

WHEREAS,  The  San  Francisco  Board  of  Supervisors  has  established  as 
City  policy  that  "the  physically  handicapped  and  elderly  have  the  same  right 
as  other  persons  to  utilize  the  Municipal  Railway  and  that  full  accessibility 
is  the  eventual  goal  .  .  ."  (Resolution  No.  219-75);  and 

WHEREAS,  It  has  been  found  necessary  to  analyze  all  possible  means 
of  access  to  the  Muni  Metro  cars  by  the  physically  handicapped  when  these 
cars  are  in  the  street  running  mode;  and 

WHEREAS,  This  Commission  has  determined  that  MBT  Associates  is 
especially  qualified  and  experienced  to  conduct  such  an  analysis  of  alterna- 
tive means  of  access  by  the  physically  handicapped  to  the  Muni  Metro  cars; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  employment  of  MBT 
Associates  to  perform  necessary  professional  services  to  conduct  the  Muni 
Metro  Accessibility  Study. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  SCPTDMR  2  8  1976 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 

0383 

RESOLUTION  No^  


WHEREAS,  In  March  1975,  the  Board  of  Supervisors  adopted  and  the  Mayor 
approved  as  the  official  policy  of  the  City  and  County  of  San  Francisco  that 
"the  physically  handicapped  and  elderly  have  the  same  right  as  other  persons 
to  utilize  the  Municipal  Railway  and  that  full  access  is  the  eventual  goal," 
and 

WHEREAS,  This  Commission  authorized  its  Special       committee  on  Handicapped 
Accessibility,  and  this       committee  has  met  and  will  continue  to  meet  and  has 
to  date  determined: 

a)  That  the  human  rights,  budgetary,  manpower  and  maintenance  needs  clearly 
favor  full  access  to  regular  vehicles;  the  human  rights,  state  laws 
expressed  goals  of  the  handicapped  community,  intent  of  Federal  regu- 
lations and  tne  trend  of  legislation,  mandate  full  access  to  Muni's 
regular  vehicles; 

b)  There  is  a  need  for  specialized  services  run  for  their  clients  by 
private  health  agencies; 

c)  These  specialized  services  would  likely  be  an  insurmountable  burden 
on  Muni's  budget,  manpower,  and  maintenance; 

d)  Therefore,  it  would  be  inappropriate  for  such  services  to  bo  operated 
or  financed  by  a  mass  transit  system;  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  in  its  Resolution  No.  299, 
adopted  January  28,  1976,  stated  that  "it  shall  be  the  policy  of  the  Metropolitan 
Transportation  Commission  that  operators  of  public  mass  transportation  systems 
shall  be  responsible  for  the  development  and  implementation  of  programs  in 
coordination  and  cooperation  with  the  Metropolitan  Transportation  Commission, 
appropriate  private  and  non-profit  agencies,  and  paratransit  operators,  which 
will  serve  to  make  transportation  services  reasonably  accessible  to  Handicapped 
persons  throughout  the  area  comprising  the  established  boundaries  of  the  public 
mass  transportation  operator,  including  provision  for  transfers  and  between  public 
and  private  operators  of  transportation  services,"  and 

WHEREAS,  The  Metropolitan  Transportation  Commission  has  requested  timely 
compliance  with  their  request  for  "the  development  and  implementation  of  programs 
which  make  transportation  services  reasonably  accessible  to  handicapped  persons" 
in  order  to  have  their  program  included  in  the  fiscal  year  1977-1978  Transporta- 
tion Improvement  Program,  and 

WHEREAS,  The  proposed  California  Department  of  Transportation  and  San  Francisco 
United  Cerebral  Palsy  £us  Life  Demonstration  Project  will  examine  the  operational, 
technical,  and  economic  impacts  of  retrofitting  standard  transit  coaches  with 
wheelchair  lift  devices ,  therefore,  be  it 

RESOLVED,  That  this  Public  Utilities  Commission  totally  supports  the  concept 
that  all  persons  have  the  right  to  transportation;  and,  be  it  further 

RESOLVED,  That  the  primary  concern  of  the  San  Francisco  Municipal  Railway  is 
providing  mass  public  transportation  on  scheduled,  fixed  routes;  and  that  these 
regular  vehicles  shall  be  made  accessible  to  the  entire  transit-dysfunctional 
handicapped  population,  including  those  in  wheelchairs;  and,  be  it  further 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No,. 


RESOLVED,  That  it  is  inappropriate  for  a  mass  transit  system  to  provide 
specialized  services  in  sucii  forms  as  Joor-to-door  services,  transportation  for 
private  agencies  with  Municipal  Railway  funds,  assistance  from  vehicle  to  door 
except  in  emergencies,  and  so  on,  and  be  it  farther 

RESOLVED,  That  this  Commission  instructs  Municipal  Railway  staff  to  submit 
a  proposed  work  program  to  the  Metropolitan  Transportation  Commission  relating 
to  an  implementation  Study  of  improved  elderly  and  handicapped  accessibility; 
and,  be  it  further 

RESOLVED,  That  in  accordance  with  Metropolitan  Transportation  Commission 
Resolution  No.  299,  the  aboveiuentioned  study  identify  a  means  by  which  the 
Municipal  Railway's  accessibility  program  for  the  elderly  and  handicapped  can 
be  coordinated  with  appropriate  private  and  non-profit  agencies  and,  paratransit 
operators;  and  be  it  further 

RESOLVED,  That  Municipal  Railway  planning  for  accessibility  include  the 
active  participation  of  consumer  groupb,  particularly  those  members  of  the  handi- 
capped and  elderly  community  to  whom  the  study  is  being  addressed,  and  be  it  further 

RESOLVED,  Tli at  San  Francisco  Municipal  Railway  shall  implement  this  policy 
by  purchasing  only  accessibly  new  vehicles  including  wheelchair  lifts  and  lower 
steps  as  provided  for  by  Federal  regulations;  as  part  of  a  phased  program 
modifying  existing  vehicles  and  facilities  as  the  hardware  is  available;  and,  be 
it  further 

RESOLVED,  That  this  resolution  shall  be  transmitted  to  the  MTC  as  evidence 
of  San  Francisco  Municipal  Railway's  compliance  with  their  request  for  develop- 
ment and  implementation  of  transportation  planning;  and,  be  it  further 

RESOLVED,  That  the  Municipal  Railway's  staff  shall  promptly  initiate  planning 
to  implement  this  policy  with  the  aid  of  any  MTC  funds  that  are  available  by  de- 
veloping a  transition  schedule  of  accessible  rates  and  priority  of  vehicles  to 
be  modified  for  this  Commission;  and  by  coordinating  with  the  Muni  Metro  Acces- 
sibility Study,  and  the  CAL-TRANS/DR/UCPA-SF  Bus  Life  Demonstration  Project;  and, 
be  it  further 

RESOLVED,  That  Muni  shall  offer  technical  assistance  and  coordination/ 
cooperation  with  private  or  other  agencies  who  offer  special  transportation 
services  to  those  elderly  and  handicapped  who  will  prefer  or  be  unable  to  utilize 
an  accessible  Municipal  Railway  system;  and,  be  it  further 

RESOLVED,  That  the  Muni  shall  accept  the  r3co;imendations  of  the  committee 
providing  that  the  resolution  conforms  with  the  applicable  rules  and  regulations 
of  the  Metropolitan  Transportation  Commission  and  the  Urban  Mass  Transportation 
Administration. 


I  hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 


at  its  meeting  of 


SEPTEMBER  2 


ACTING  Secret* 


■1  n Milium  (li  in  in)  TiUmijji  i 


t 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  *   


WHEREAS,  Changes  in  the  trackwork  at  the  entrance  to  the  Duboce 


Portal  at  the  Market  Street  Subway  are  being  made  under  contract  No.  MR-626, 
Duboce  Avenue  and  Church  Street,  Duboce  Portal  Switch  Track;  and 

WHEREAS,  Conditions  encountered  in  the  field  have  made  changes  in 
the  work  necessary;  now  therefore  be  it 


RESOLVED,  That  this  Commission  approves  Modification  of  Contract 


No.  1  in  the  debit  amount  of  $898.50  to  amend  the  contract  to  provide  for 
the  installation  of  additional  rail  joint  bonds,  reinsulation  of  existing 
rail  joint  bonds,  installation  of  additional  vehicle  barriers,  and  the 
deletion  of  20  linear  feet  of  single  track  paving. 


i.  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


ax  its  meeting  of 


SEPTEMBER  2  8  1976  H 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0385 

RESOLUTION  No.  '   


RESOLVED,  That  this  Commission  on 
the  recommendation  of  the  General  Manager  of 
Public  Utilities,  Department  Managers,  and 
the  City  Attorney,  hereby  approves  the  cancel- 
lation and  write-off  of  uncollectible  accounts 
receivable  which  is  more  than  ninety  days  past 
due  and  the  adjustment  of  accounts  receivable, 
month  of  August  1976,  per  list  of  September  6, 
1976.  $331.52. 

RESOLVED,  That  this  Commission 
hereby  approves  compromise  settlements,  month 
of  August  1976,  total  amount  billed  $3,7  88.28 
total  compromise  settlements,  $1,172.04;  and 
approves  collections,  month  of  August  1976, 
amount  of  $1,419.27,  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against 
miscellaneous  debtors,  per  lists  of  September  6, 
1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

*     *    L  SEPTEMBER  2  8  1975BL 

at  its  meeting  of.  _   /^'j  1   7 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED ,  That  this  Commission 
hereby  approves,  in  accordance  with  Resolution 

No.   73-0400,  adopted  October  23,  1973,  payment 

i... 

of  claims  in  amount  of  $30,732.04,  made  by  the 
Municipal  Railway,  month  of  August,  1976,  per 
Revolving  Fund  Payment  Request  Nos.  4,  5,  6 
and  Request  for  Warrant  Nos.  17,  31. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


SFPTEMBER  2  8  1976 


SQUh  Secretary 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 


WHEREAS,   the  Mayor  and  the  Board  of  Supervisors  have 
requested  an  increase  in  Muni  fares;  and 

WHEREAS,  charter  section  3.598  provides  that  this 
Commission  shall  adjust  Municipal  Railway  fares  only  after 
a  public  hearing  duly  advertised;  now,   therefore,  be  it 

RESOLVED,  that  this  Commission  hereby  sets 
Tuesday,  1976  at  2:30pm  as  the  date  and  time 

of  a  public  hearing  to  consider  revision  of  Municipal  Rail- 
way fares . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.....-..^^  SEPTEMBER  2  8  197S   ^ 


ACTING  SeCTt 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

resolution  mo  /^r^^l^.ri 


WHEREAS,  The  General  Manager  of  Public  Utilities, 
Public  Utilities  Commission,  retired  August  31,   1976  with 
unused  sick  leave  credits  of  ninety  seven  (97)  days  and 
forty  (40)  days  of  vacation  in  which  he  is  entitled  compensa- 
tion, and 

WHEREAS,  Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  unused  sick  leave  credits  and  vacation 
cannot  be  made  until  such  payment  has  been  recovered  from 
appropriations  made  for  personnel  services,  except  where  depart- 
mental requirements  are  such  said  position  must  be  filled  immedi- 
ately, and 

WHEREAS,  The  importance  of  the  executive  responsibility 
of  the  General  Manager  of  Public  Utilities,  as  well  as  the 
effect  of  his  administrative  and  managerial  decisions  have  in 
order  to  execute  an  efficient  Public  Utilities  Commission, 
therefore  be  it 

RESOLVED,  That  this  commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  that  this  position 
be  filled  immediately  per  Annual  Appropriation  Ordinance, 
Section  10,   Item  8. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


SEPTEMBER  2  8  1976  ^Xh  ^ 

rylfidf*- 


AfiTlftU   SecretarylSwd  i\Mi9kmt  Gfctwril  MrmnriflfT 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No._2SnG2£l  5 


WHEREAS,  The  Administrative  Secretary,  Public  Utilities 
Commission  General  Office,  retired  September  7,  1976  with  unused 
sick  leave  credits  of  one  hundred  thirty  ( 1 30)  days  in  which  she 
is  entitled  compensation,  and 

WHEREAS,  Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  unused  sick  leave  credits  cannot  be  made 
until  such  payment  has  been  recovered  from  appropriations  made  for 
personnel  services,  except  where  departmental  requirements  are  such 
said  position  must  be  filled  immediately,  and 

WHEREAS,  The  importance  of  the  Administrative  Secretary 
is  responsible  for  maintaining  a  reliable  and  efficient  line  of 
communications  between  the  Public  Utilities  Commission  General 
Office  staff  and  other  departments,  therefore  be  it 

RESOLVED,  That  this  commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  that  this  position  be 
filled  immediately  per  Annual  Appropriation  Ordinance,  Section  10  - 
I  tern  8  „ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of.  SFPTFMRFR  ?  ft  1Q7E 

/>'UU 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

RESOLUTION  No.  76-0330 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  PUC  -  General  Office  Supplemental  Appropriation  in 
the  amount  of  $22,^23  from: 

Account  No.  1255  -  Receipts  by  Transfer  -  San  Francisco 

Water  Department  $11,211 

Account  No.  1255  -  Receipts  by  Transfer  -  Hetch  Hetchy 

Water  and  Power  11,212 

to: 

Appropriation  No.  6.705.110.000  -  Permanent  Salaries  $22,1+23 

to  fund  for  the  immediate  filling  of  two  vacated  positions  of  Class  1172  General 
Manager  -  PUC  whose  incumbent  retired  August  31>  1976  with  ninety-seven  days 
accumulated  sick  pay  and  Class  1528  -  Administrative  Secretary  whose  incumbent 
retired  September  7>  1976  with  one  hundred  thirty  days  accumulated  sick  pay  in 
accordance  with  Section  10,  Sub -section  8  of  the  1976-1977  Annual  Appropriation 
Ordinance. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of. 


SEPTEMBER  2  8  1976    ^  ^ 


ACTING  Secretary/mi  Auiutomi  Qtuuul  M*t%A$4* 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 
RESOLUTION  No. 

76-0391 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  Hetch  Hetchy  Water  &  Power  Supplemental  Appropriation 
in  the  amount  of  $11,212  from  Account  No.  1990  -  Unappropriated  Balance  of  Funds  - 
Hetch  Hetchy  Water  &  Power  to  the  credit  of  Appropriation  6.755.900.000  -  Services 
of  Other  Departments  to  provide  funds  for  a  Public  Utilities  Commission  -  General 
Office  Supplemental  Appropriation  for  the  immediate  filling  of  two  vacated 
positions . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  8  1976      ^  \^ 


ACTING  Secretfy  ami  AjjijUmh  GLnttuYf'limngttM- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  *7f*~' Oflft?? 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  San  Francisco  Water  Department  Supplemental  Approp- 
riation in  the  amount  of  $11,211  from  Account  No.  1990  -  Unappropriated  Balance 
of  Funds  -  San  Francisco  Water  Department  to  the  credit  of  Appropriation  6o7^5. 
900o000  -  Services  of  Other  Departments  to  provide  funds  for  a  Public  Utilities 
Commission  -  General  Office  Supplemental  Appropriation  for  the  immediate  fill- 
ing of  two  vacated  positions. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  .the  fPublic  Utilities  Commission 

m 


SEPTEMBER  2  8  j 

at  its  meeting  of. 


ACTlNoSecrctar. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 

WHEREAS,  The  members  of  the  Public  Utilities  Commission, 
while  recognizing  the  personal  pleasure  and  satisfaction  of 
achievement  that  come  with  retirement,  are  saddened,  nevertheless, 
that  this  noble  and  rewarding  state  of  events  has  involved  one 
dearly  loved  and  respected  by  the  Utilities  family;  and 

WHEREAS,  It  is  the  sincere  desire  of  this  Commission,  in 
behalf  of  its  members  and  staff,  to  recognize  and  acclaim  the 
contributions  during  34  years  of  service  by  Eleanor  A.  Trulsen, 
who  is  the  "one  dearly  loved  and  respected;"  now,  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission,  officially, 
and  with  great  personal  feeling,  does  hereby  commend 
Eleanor  A.  Trulsen  for  her  service  to  the  people  of  San  Francisco 
and  congratulates  her  for  the  conscientious  manner  in  which  it 
has  been  given;  and  be  it  further 

RESOLVED,  That  our  dear  friend,  Eleanor  A.  Trulsen,  be 
assured  of  the  depth  of  our  regard  and  the  measure  of  our  respect 
for  her,  and  that  she  acOept  our  thanks  for  the  wonderful  memories 
that  are  made  for  times  like  this ;  and  be  it  further 

RESOLVED,  That  with  these  heartfelt  wishes  go  fond  hopes  for 
health  and  happiness  throughout  the  future. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

SEPTEMBER  2  8.1976 

at  its  meeting  of.  ^--s^i,   I  >p 

7K'   "  *- 


ACTING  Secretary omi  AuuiJUaiq  OlWIL\]  Mliiiugmi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No._lJ£  1*5 — —J 


WHEREAS,  the  number  of  transit  vehicles  which  have  mechanical 
defects  rendering  them  unsuitable  for  service  has  become  increasingly 
serious;  and 

WHEREAS,  current  maintenance  requirements  greatly  exceed  normal 
levels  because  a  considerable  part  of  the  fleet  is  virtually  the  same 
age  and  has  now  simultaneously  reached  a  critical  mileage  stage  at 
which  major  overhaul  of  the  engine,  transmission,  and  other  basic  sub- 
assemblies is  necessary;  and 

WHEREAS,  a  program  in  effect  to  rebuild  diesel  engines  and 
transmissions  of  the  muni  fleet  by  contract  was  stopped  due  to  lack 
of  funding;  and 

WHEREAS,  funds  for  this  program  were  requested  in  the  1976-77 
Budget  and  deleted  by  the  Mayor  and  Board  of  Supervisors;  now,  there- 
fore, be  it 

RESOLVED,  that  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval  of  Municipal 
Railway's  request  for  Supplemental  Appropriation  in  the  amount  of 
$1,000,000  to  the  credit  of  appropriation  6.735.216.000  contractual 
services  -  Power  Train  Reconstruction  $1,000,000. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  SEPTFMFFP  9.  8  1Q7V^?  /  Jf 

.acting  SecrcmA  a\ii  AtmiUkiu  Qtmivl-Mmmge* 

^ .........  W 
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September  22,  1976 


TO:  Acting  General  Manager  of  Public  Utilities 

FROM:  Acting  General  Manager 

SUBJECT:     SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  TO  THE 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


MONTHLY  REPORT  OP  AUGUST  ACTIVITIES  September  22,  1976 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  Acting  General  Manager  of  Public  Utilities 

PROM:        Acting  General  Manager 

Water  Supply: 

1.  Rainfall:     Normally,  rainfall  on  Alameda  and 
Peninsula  watersheds  averaged  from  0.03v?  to 
0.08s'  for  the  month  of  August.     Due  to  the 
record  August  rains,  rainfall  on  the  Peninsula 
watersheds  was  from  0.7^H  to  2.53"  for  the 
month  of  August;  Alameda  watersheds  was  from 
0.83"  to  1.26"  for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of 
296.9  million  gallons  per  day  (MGD)  for  the 
month  of  August. 

3.  Sunol  Valley  Filtration  Plant  treated  22.1  MGD. 
San  Andreas  Filtration  Plant  treated  3^.8  MGD. 

4.  Consumption  (MGD  average): 

August    1976    -    308.9)    2.7  per  cent  less 
August     1975     -     317.6)  * 

12  months  preceding 

September  1,  1976    -     272.8)     5<8  cent  mQre 

September  1,  1975    -  257.9) 

5.  Storage  (million  gallons)  as  of  September  1: 
Alameda  Div. 

llll  :  Hiltl]  55-5  Per  cent  less 

Peninsula  Div. 

1975    -    19^365)    31'H  per  cent  less 
Total 

1975    -    ll'Ms)    46'8  per  cent  less 
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Operations  and  Maintenance 

Vandalism  and  Trespassing 

Fences  and  gates  were  damaged  and  locks  stolen  by 
vandals  at  six  access  roads  on  the  Peninsula  watershed 
during  the  month  of  August.     Vandals  also  caused  minor 
damage  to  a  rowboat  and  to  the  rowboat  house  at  Lower 
Crystal  Springs.     105  trespassers  were  evicted  from  the 
watershed . 

At  Alameda  Division  watershed,  136  trespassers 
were  apprehended.     A  majority  of  these  trespassers  were 
identified  as  deer  hunters. 

Critical  Personnel  Shortage 

The  Water  Department  continues  to  have  difficulty 
in  obtaining  approval  of  requisitions  to  fill  vacancies. 

Permanent  Temporary 

Requisitions  Pending  Fiscal 
Policy  Approval  Submitted 

As  of  7/1/76  15  4 

Requisitions  Submitted  since 
7/1/76  To  9/8/76  19  8 

Requisitions  Approved  by 
Fiscal  Policy  Committee  and 
Finance  Committee  7/1/76  to 
9/8/76  (All  permanent 
requisitions  were  submitted 

prior  to  7/1/76)  10  1 

Requisitions  Pending  before 
Fiscal  Policy  Committee  or 

Finance  Committee  24*  11 

Additional  Requisitions  in 
Process  5  4 

Requisitions  Pending  before 
Fiscal  Policy  Committee  or 

In  Process  29  15 


5  requisitions  pending  from  1975-76  fiscal  year 

P  4202  Janitor,  Commercial  Division  6/8/76 
P-4167  Clerk  Typist,  ,y  ,s  6/15/76 

P-4160  Sr.  Water  Service  Clerk, 

Commercial  Division  6/8/76 


**  P-4206  Utility  Plumber,  City  Distribution  6/28/76 
P-7388  Utility  Plumber,  Peninsula  3/16/75 

ss  Approved  by  Finance  Committee  on  a  temporary  basis 
only  for  a  period  of  six  weeks . 

It  must  once  again  be  noted  that  in  the  face  of  a 
staff  reduction  of  almost  twelve  percent  in  the  current 
budget  is  is  essential  that  personnel  be  replaced  as 
expeditiously  as  possible  in  order  that  the  Department 
can  attempt  to  operate  and  maintain  its  facilities  in  an 
acceptable  and  economic  manner. 

The  delay  in  filling  vacancies  resulting  from 
retirements,  promotions,  terminations,  etc.  is 
compounding  the  problems  of  the  Department  in  its 
efforts  at  reorganization  in  order  to  operate  within  the 
limits  of  the  work  force  prescribed  in  the  current  budget. 
The  seriousness  of  the  situation  is  evident  from  the 
table  above,  which  reflects  the  fact  that  in  addition  to 
the  approximate  twelve  percent  reduction  in  staff  there 
were  twenty-nine  permanent  and  fifteen  temporary  vacancies 
as  of  September  8,  1976. 

Efforts  have  been  made  to  apprise  the  Mayor's 
Office,  the  Controller,  the  Fiscal  Policy  Committe  and 
the  Finance  Committee  as  to  the  gravity  of  the  situ- 
ation.    It  is  imperative  that  some  breakthrough  be 
made  in  this  matter. 


Water  Sales 


Total  Collections 


August  August 
1976  1975  Increase 

$33222,670  $2,792,803  $429,867 

Net  paying  Sales 

Fiscal  Year  Fiscal  Year 

"  1976-1977  1975-1976  Increase 

$6,456,915  $6,129,846  $327,069 

Leases  and  Permits 

Rents  for  the  month  of  July  included: 

Santa  Clara  Sand  and  Gravel  $8,889.58 
Crystal  Springs  Golf  Course  6,327.82 
Sunol  Golf  Course  7,655-33 


-3- 


Delinquent  Accounts 

Delinquencies  outstanding: 

Kenneth  Chapman  $5,673-00 
Harry  M.  and  Jane  Conley  2,388.24 

City  Attorney  is  attempting  to  attach  assets  of 
these  debtors. 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10,000  inspections  were  conducted 
on  27  vehicles. 

Vehicular  Accidents 

During  the  month  of  August  there  was  1 
accident  in  which  the  Department  driver  was  at 
fault.     Our  frequency  rate  for  all  accidents  was 
5.82  per  million  miles  while  driving  171,894 
miles . 

Industrial  Accidents 

There  were  2  lost  time  injuries  in  August. 
There  is  a  total  of  21  for  the  calendar  year. 

Service  Renewals 

August 
1976 


Replacement  of  old3 
corroded j  or  under- 
sized piping  191 

Meter  Repairs 

CDD  -  all  sizes  328 

Peninsula  (inspected 
and  repaired  as  needed)  3 

Flushing 

There  was  no  flushing  program  for  the  month  of 
August  1976. 
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Fiscal  Year 
1976-1977 
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MINUTE  3 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAg  FRANCISCO 
George  R«  Moscone,  Mayor 

Room  2  82,  City  Hall 
2:55  p . to , 

October  12,  19  76 

COMMISSIONERS 
John  F.  Harming,  Jr.,  President 
Dennis  V.  Carey,  Vice  President 
H.  We It on  Flynn 
Joseph  P,  Byrne 
Lydia  Larsen 


DEPARTMENTS 
Mun  i  c  i  p  a  1  Ra  i  Iw  ay 
Ketch  Hetchy  Project 
Water  Department 


John  M*  Chris ten sen,  Jr. 
ACTING  GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


Ma  rg  a  re  t  L «  Bra  dy 
Ac  ting  Sec  re  t a r y 


Call  to  Order;  2:55  p.m. 

Presents  Commissioners  John  F.  Henning,  Dennis  V.  Carey, 

H.  Welton  Flynn,  Joseph  P.  Byrne,  Lydia  Larsen 

The  minutes  of  the  regular  meeting  of  the  Commission  held 
September  28,  1976  were  approved. 

RESOLUTION  On  motion  of  Carey,  seconded  by  Flynn,  the 

NO.  Commission  ratified  the  following  resolution 

approved  by  telephone  poll  of  the  Commission  on 
September  29,  1976  and  October  6,  1976s 

76-0395     M  Ratification  of  telephone  votes  of  September  29, 

1976,  changing  the  date  of  the  public  hearings 
and  of  October  6,  1976  cancelling  the  public 
hearing  for  a  proposed  liuni  fare  increase. 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0396    H  Award  of  HH  Contract  No.  553  -  Replacing,  repair- 

ing and  painting  steel  trolley  poles  on  Mission 
Street  -  Amount ,  $89,934.00  -  Mahoney  Electric  Co. 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0397    H  Completion  of  HH  Contract  No.   494  -  Replacing, 

repairing  and  painting  steel  trolley  poles  - 
Debit  modification,  Contract  No.   3,  amount 
$2,887.30  -  Final  payment,  $24,948.13  to  Mahoney 
Electric  Company,  Inc.,  contractor 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
follov/ing  resolution  was  adopted  s 

76-0398    H  Collection  of  damage  claims  -  Amount,  $1,759.56  - 

Month  of  August  1976 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0399    W  Setting  Tuesday,  November  9,  1976  at  2s 30  p.m. 

for  public  hearing  re  liens  and  special  assess- 
ments on  properties  for  unpaid  water  service 
charges 

Votes     Ayes-Henning,  Carey,  Flynn,  3yrne ,  Larsen 


76-186 


t 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-0400    W  Land  Use  Permit  -  Fairchilc  Camera  and  Instrument 

Corporation  -  Parking  and  landscaping  purposes 
in  Mountain  View  -  Permit  fee,   $500  per  month 
plus  reimbursement  of  taxes  and  assessments  and 
$3,000  Surety  Bond  and  Comprehensive  General 
Liability  Insurance  of  $1,000,000 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen ,   seconded  by  Carey,  the 
following  resolution  was  adopted; 

76-0400A    W  Award  of  9  ,880  acre  grazing  lease  to  Hillside 

Farms  -  Tern:.  3  years  commencing  November  1,  19  76 
Rental  $11.00  per  acre  per  year  ($108,680  per 
annum)   -  Rejecting  bid  of  John  Covo  and  Peter 
Bel lino,  430  acre  lease  -  Award  of  380  acre 
grazing  lease  to  Hillside  Farms  -  term  3  years 
commencing  November  1,  197 (i,  rental  $12.75  per 
acre  per  year  ($4,84.3  per  annum) 

Vote;     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen g  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

76-0401    W  Award  of  40  acre  agricultural  lease  -  Donald  R. 

Pemberton  -  Term  4  years  commencing  November  1, 
19  76  -  Rental  $117  per  acre  per  year  ($4,680  per 
annum) 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey  *  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0402    W  Completion  of  WD  Contract  No.  1510  -  Construction 

of  Sunol  Valley  Water  Filtration  Plant  Enlargement 
Debxt  modification ,  $78 ,835. 80  -  Final  payment , 
$556,165.2  3  -  Dan  Caputo  Company ,  contractor 

Vote ;     Ayes-Henning,  Carey ,  Flynn ,  Byrne ,  Larsen 


On  motion  cf  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0403    W  Completion   of  WD  Contract  No.   16  75  -  Bernal 

Heights  Hydropneumatic  Pump  Station  Renovation  - 
Debit  modification,  $2,285.00  -  Final  payment, 
$5,358o50  -  E.  H.  Morrill  Company,  contractor 

Vote:     Ayes-Henning,  Carey,  Flynn,  3ymsf  Larsen 


76-137 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  Crystal  Springs 
Pipeline  and  Pump  Station  -  Amount,  $2  75,32  7.00 
(1961  Municipal  Water  System  Bond  Fund) 

Votes     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Supplemental  Appropriation  -  Reflect  a  wage 
adjustment  for  Class  7358,  Patternmaker  -  period 
January  21,  1976  to  June  30,  1976  -  Amount, 
$115,72 

Vote:  Ayes-Hennino -f  Carey,  Flynn,  Byrne,  Larson 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Collection  cf  Water  Department  claims  for  damaces 
Month  of  September,  1976  -  Amount,  $1,200,00 

Vote:    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Rejecting  all  bids  received  for  MR  Contract  629 
Furnish  and  Install  UHF  Base/Mobile  Radio  System  - 
Readvertise  work  under  2  separate  contracts  (IIP) 

Vote:    Ayes-Henning,  Carey,  Flynn,  Byrne,  Lacen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Modification  of  Contract  No.  1  of  Contract  M?  618 
J  Church  line  track  reconstruction  18th  Street  to 
22nd  Street  -  Debit  amount,  $2,000  -  Recondition 
one  set  of  portable  crossovers. 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Laisen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Settlement  of  court  action  of  Theopolis  Davis  vs. 
City  and  County  of  San  Francisco  (Municipal  lail- 
way)  -  USDC  #C  75  2077  -  Payment,  $3,937.84  iack 
pay  plus  costs  and  interest  -  Reinstated. 

Vote:    Ayes-Henning,  Carey,  Larsen 
No-Flynn,  Byrne 


76-188 


Copies  of  the  foregoing  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission. 


****** 


COMMUNICATIONS ; 

Commission  President  John  F.  Henning,  jr.  noted  that  annual  reports 
have  been  received  from  each  of  the  DeputLm^nts ,     All  seemed  to  be 
proceeding  in  an  orderly  fashion,  but  he  had  a  couple  of  comments 
with  regard  to  the  Municipal  Railway.     He  stated  Muni  rio^rsnip 
continues  to  go  down,  and  this  has  been  discussed  with  Mr.  W?>rte 
who  wondered  whether  it  is  possible  to  arrive  at  some  standard  os 
ridership.       Any  increase  in  income  due  to  increased  riders  might 
be  split  in  some  fashion  with  the  operators.     Perhaps  by  introducing 
a  profit  motive  into  the  operation  an  increase  in  ridership  might  be 
encouraged.     He  said  he  would  like  to  see  the  staff  consider  this 
suggestion.     Although  it  might  raise  problems  in  terms  of  the  Charter, 
it  might  point  us  in  a  new  direction  profitable  to  all.     He  suggested 
staff  sit  down  with  the  union  people  since  they  would  be  involved. 

Commissioner  Carey  pointed  out  that  about  2  or  2-1/2  years  ago  a 
report  was  prepared  for  the  Municipal  Railway  outlining  some  steps 
to  be  taken  to  establish  a  separate  Department  of  Transportation, 
thus  removing  Muni  Railway  from  Public  Utilities  Commission  guidance. 
Dr.  Christensen  recalled  the  proposed  reorganization  plan  submitted 
by  Muni  Railway  management,  which  ostensibly  would  cope  with  what 
management  considered  to  be  poor  organization  alignments. 
Commissioner  Flynn,  however,  pointed  out  that  the  matter  referred  to 
by  Commissioner  Carey  dates  back  to  September,  1970,  following  the 
Airport's  separation  from  the  Public  Utilities  Commission,  when  a 
study  was  initiated  to  consider  a  Department  of  Transportation. 
Mr.  James  J.  Finn  and  Mr.  Jerome  Cohen,  Deputy  City  Attorney,  worked 
on  the  matter. 

Mr.  James  J.  Finn  then  said  this  occurred  in  1970-71.     There  was  talk 
of  separating  the  Municipal  Railway  in  a  similar  manner  as  the 
Airport.     Mr.  Finn  and  Mr,  Cohen  prepared  a  compilation  of  the  Charter 
changes  necessary  to  set  up  a  separate  Department  of  Transportation. 
This  would  have  included  some  powers  of  the  City  Planning  Commission, 
and  the  Parking  Authority,  under  a  plan  similar  to  that  in  Baltimore. 
This  Commission  was  to  provide  a  balanced  mode  of  transportation  for 
the  City  and  County  of  San  Francisco.     However,  the  proposal  created 
considerable  discussion,  and  many  comments  were  submitted  to  the 
General  Manager  of  Public  Utilities.     No  serious  support  developed 
for  the  plan  and  it  "died  a  natural  death." 

Commissioner  Carey  requested  that  if  such  report  or  reports  are 
available,  copies  be  made  available  to  Commission  members. 


****** 


New  Business; 

The  Commission  ratified  Resolution  No.  76-0395,  approved  by  telephone 
polls  of  the  Commission  conducted  on  September  29,  1976,  changing  the 


76-189 


date  of  the  public  hearing?  and  of  October  6,  1976,  cancelling  the 
public  hearing  for  a  proposed  Muni  fare  increase. 


****** 


The  Commission  adopted  Resolution  Wo.   76-0  399,  setting  Tuesday, 
November  9,  1976  at  2:30  p.m.,  for  public  hearing  re  liens  and  special 
assessments  on  properties  for  unpaid  water  service  charges  in  excess 
of  one  hundred  dollars. 

Commissioner  Henning  inquired  if  a  telephone  call  could  be  made  to 
resolve  the  matter  involving  the  Bank  of  America  Branch  at  Powell 
and  Market  Street.     He  also  asked  if  the  same  effort  could  be  made 
with  respect  to  the  Redevelopment  Agency.     Mr.  Kenneth  R.  Boyd,  Acting 
General  Manager  of  the  Water  Department,  replied  that  a  call  had  been 
made  to  the  Redevelopment  Agency,  and  the  Water  Department  will  try 
to  telephone  the  Bank  of  America. 


****** 


Resolution  Wo.   76-0400A  awarding  9,880  acre  Water  Department  grazing 
lease  to  Hillside  Farms,  term  3  years  commencing  November  1,  1976, 
rental  $11.00  per  acre  per  year  or  $108,630  per  annum?  rejecting  bid 
of  John  Covo  and  Peter  Bellino  for  480  acre  Water  Department  lease; 
awarding  380  acre  itfater  Department  grazing  lease  to  Hillside  Farms, 
term  3  years  commencing  November  1,  19  76,  rental  $12.75  per  acre  per 
year  or  $4,845  per  annum,  was  adopted  by  the  Commission. 

Commissioner  Henning  indicated  that  the  reason  for  rejecting  the 
lease  from  Covo  and  Bellino  was  that  they  were  unwilling  to  increase 
the  per  annum  payment  because  it  is  a  land  locked  piece  of  property. 
He  stated  that  he  remembered  from  his  school  days  that  if  a  parcel 
of  property  is  land  locked  there  is  an  implied  easement.     If  Covo 
and  3ellino  were  advised  of  this  they  would  be  much  more  amenable  to 
an  increase.     Mr.  Boyd  said  the  Water  Department  would  re-check. 


****** 


Resolution  No.   76-0401,  awarding  40 -acre  Water  Department  agricultural 
lease  to  Donald  R.  Pemberton,  term  4  years  commencing  November  1,  1976, 
rental  $117  per  acre  per  year  or  $4,680  per  annum;  and  second  awarding 
12-acre  Water  Department  agricultural  lease   (Parcel  E)  to  Howard  S. 
Kinoshita  and  William  K.  Haena,  term  4  years  commencing  November  1, 
1976,  rental  $125  per  acre  per  year  or  $1,500  per  annum. 

The  second  part  of  this  resolution  awarding  12-acre  WD  agricultural 
lease  to  Howard  S.  Kinoshita  and  William  K.  Haena,  was  taken  off 
calendar  for  a  period  of  30  days. 

Commissioner  Carey  inquired  in  reference  to  leasing  Parcel  E  at  $1,500 
per  annum,  why  there  was  no  rental  increase  in  that  particular  lease. 
Mr.  Boyd  replied  that  50  bidders  were  present  at  the  auction  and  no 
one  would  bid  higher.     Kinoshita  and  Haena  were  the  high  bidders. 
The  auction  was  widely  advertised,  notifying  150  people. 
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Commissioner  Carey  said  he  was  concerned  at  the  concept  of  leasing 
at  the  same  rental  as  previously  received,  and  inquired  as  to  the 
expiration  date  of  the  lease.     Mr.  Boyd  said  it  x^ould  expire  October 
31,  1976.     He  further  stated  that  people  leasing  a  row  crop  holding 
are  required  to  spend  a  considerable  amount  of  money  to  re-fertilize 
and  may  take  a  loss  during  the  first  year.     He  indicated  that  if  the 
Commission  so  desired,  the  item  could  be  rejected  and  the  Water 
Department  would  try  again.     Commissioner  Henning  stated  it  might  be 
appropriate  to  re-advertise. 

Mr.  Richard  Tanaka,  Water  Department  Land  Division  Manager,  said 
$125  per  acre  per  year  for  strawberry  farming  is  a  fair  rental. 
However,  strawberries  are  not  profitable  now  as  no  one  will  pick 
them.     Consequently,  the  farmers  go  into  other  row  type  truck  farming 
which  does  not  produce  as  much  income.     He  said  $125  does  represent  a 
fair  rental,  and  the  high  bid  last  year  was  $125.  Commissioner 
Henning  inquired  how  long  this  would  take.     Mr.  Tanaka  replied  that 
the  timing  was  rather  poor  as  people  are  getting  ready  for  next 
season's  harvest.     Mr.  Boyd  then  requested  that  the  matter  be  put 
over  for  30  days.     Thereupon,  the  second  part  of  Resolution  No. 
76-04  01,  the  agricultural  lease  to  Kinoshita  and  Haena,  was  taken 
off  calendar.     The  first  part  of  Resolution  Wo.   76-0401  was  approved. 
This  was  by  unanimous  vote  of  the  Commission. 


****** 


Resolution  No.   76-0407,  rejecting  all  bids  received  for  MR  Contract 
MR  629,  Furnish  and  Install  UHF  Base/Mobile  Radio  System?  and 
authorizing  re-advertisement  of  work  under  2  separate  contracts. 

Commissioner  Henning  suggested  that  bidders  may  have  taken  advantage 
of  the  City.     Bids  were  without  sufficient  information  to  "smoke  out" 
the  competition. 

Commissioner  Byrne  inquired  if  the  Commission  has  the  authority  to 
reject  any  and  all  bids.     Mr.  McMorris  Dow,  Deputy  City  Attorney, 
answered  in  the  affirmative. 

Commissioner  Carey  asked  Mr.  Green  if  the  community  will  benefit  from 
another.     Mr.  Green  answered  that  by  separating  the  work  to  be 
performed  under  contract  we  would  hope  to  broaden  the  base  of 
competition.     If  you  have  a  more  competitive  bid  you  will  have  a 
price  closer  to  reality  than  with  only  2  people  bidding  as  in  this 
case.     There  were  people  who  evidenced  an  interest  -  other  experienced 
contractors  in  this  field.     However,  they  did  not  want  to  be  saddled 
with  both  supplying  equipment  and  construction  and  the  subway 
terminal  work.     With  separation  of  the  contract  we  will  have  more 
people  bidding  and  the  interests  of  Can  Francisco  will  be  better 
served. 

Commissioner  Henning  stated  that  each  of  the  bids  was  non-responsive, 
and  if  they  are  non-responsive  the  envelope  should  not  be  opened. 
Mr.  Green  responded  tnat  we  can't  determine  what  is  in  the  bid  until 
it  is  opened. 

Commissioner  Byrne  stated  that  if  bidders  are  asked  to  name 
manufacturers  and  sub-contractors  and  they  do  not  do  so,  the  bid 
can  be  thrown  out. 
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Commissioner  Henning  stated  there  has  been  disclosure  of  the  bid 
amount,  and  Mr.  Green  said  that  is  why  we  want  more  bidders. 

Commissioner  Carey  stated  that  if  the  Commission  did  not  concur  in 
rejection  the  corporation  could  be  required  to  set  up  a  bond  and 
the  City  would  be  protected.     Mr.  Dow  said  this  may  occasion  a  little 
"flak"  from  other  bidders  who  would  object  to  acceptance  of  a  non- 
responsive  bid. 

Commissioner  Carey  inquired  if  the  particular  firms  were  apprised 
that  the  matter  had  been  calendared.     Mr.  Green  said  representatives 
had  been  invited  to  come  to  the  Commission  meeting  today. 
Commissioner  Kenning  asked  if  representatives  of  Motorola  and  S  &  O 
Corporation  were  present.     An  individual  in  the  audience  stated  he 
was  from  Motorola. 

Commissioner  Henning  inquired  of  Mr.  Dow  if  it  was  appropriate  to 
reject  the  bids.     Mr.  Dow  answered  affirmatively. 

Commissioner  Henning  asked  if  anyone  had  any  questions  to  put  to 
Motorola.     Wo  one  answered.     Commissioner  Henning  then  inquired  if 
Motorola  had  any  reason  why  we  should  not  re-advertise .     The  repre- 
sentative from  Motorola  answered,  "no." 

Commissioner  Henning  then  indicated  that  there  being  no  opposition 
he  was  asking  for  a  vote. 


Resolution  No.  76-0409,  Authorizing  settlement  of  court  action  of 
Theopolis  Davis  vs.  City  &  County  of  San  Francisco  (Municipal 
Railway),  USDC  #C  75  2077,  by  payment  of  $3,937.84  back  pay  plus 
costs  and  interest,  and  reinstatement. 

Mr.  Chouteau,  Deputy  City  Attorney,  stated  this  item  had  previously 
been  discussed  with  the  Commissioners.     Commissioner  Carey  added  this 
was  in  connection  with  the  Muni  Railway  setting  up  future  guidelines. 

Mr.  Chouteau  said  he  would  discuss  the  matter  with  Muni  management. 
Mr.  Lawrence  B.  Martin,  President  of  the  Transport  Workers'  Union, 
stated  that  the  Supreme  Court  had  now  taken  up  the  case.     Mr. Chouteau 
added  that  attorneys  for  the  union  have  been  involved,  and  the  union 
is  fully  represented.     Commissioner  Kenning  stated  the  union  would 
have  equal  control  over  any  settlement.     Mr. Chouteau  cited  a  govern- 
ment code  section  which  specifies  that  a  man's  religious  beliefs 
must  be  accommodated  unless  it  works  a  hardship  on  the  Department. 

On  roll  call,  Commis si oners  Henning,  Carey  and  Larsen  voted  "aye"? 
Commissioners  Flynn  and  Byrne  voted  "no,"  and  the  resolution  was 
approved. 


****** 


THEREUPON  THE  MEETING  ADJOURNED 


MargarM  Brady 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 


WHEREAS ,  At  the  Public  Utilities  Commission 
meeting  of  September  28,  1976 ,  a  public  hearing  on  a 
proposed  Muni  fare  increase  was  set  for  October  26 , 
1976;  and 

WHEREAS,  By  telephone  vote  on  September  29, 
1976,  this  Commission  changed  the  hearing  date  from 
October  26,  1976  to  October  15,  1976,  at  the  request 
of  the  Mayor  and  the  Board  of  Supervisors  in  order  to 
possibly  assist  on  the  tax  rate;  and 

WHEREAS,  By  telephone  vote  on  October  6,  1976, 
this  Commission  cancelled  the  hearing  on  October  15, 
1976,  because  the  Mayor  has  indicated  that  he  will  not 
sign  a  Muni  fare  increase  inasmuch  as  the  Board  of 
Supervisors  did  not  impose  tax  increases  other  than 
homeowner's  property  tax;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  ratifies 
their  telephone  votes  of  September  29,  1976,  changing 
the  date  of  the  public  hearing,  and  of  October  6,  1976, 
cancelling  the  public  hearing  for  a  proposed  Muni  fare 
increase. 


ADO  PTEO 


on  Sept. 29th 


Ayes:  Commissioners  Henning ,  Carey, 
Flynn,  and  Larsen 


a  on  Oct. 6th 

y  °*  -C^mmissdxmej^JHejnn^ 

-Elynjri^_By^ne ,  _and_  Larsen 


Nay 


Abstaining: 


^Coinmissioner  Byrne 


Nay   

Abstaining: 

Absent- 


by  telephone  polTs3h~Se^tT^iA~af^d-- 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission/  Oct .  6th   19  76  ,  and 

  .  „  t  ratified 

OCTOBER  1  2  1976     S<1l  I  ,J>  d 

y. 


at  its  meeting  of. 


ACTlHQjSecre 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 
RESOLUTION  No. ...^^Z^ 8*H> 


RESOLVED,  That  this  Commission  hereby  awards 
to  Mahoney  Electric  Co.,  Inc.,  3422  -  25th  Street,  San 
Francisco,  California  94110,  as  the  lowest  regular  and 
responsible  bidder,  Hetch  Hetchy  Contract  No.  553, 
Replace,  Repair  and  Paint  Steel  Trolley  Poles  on  Mission 
Street,  in  the  amount  of  $89,984.00  and  rejects  all  other 
bids  for  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   Ct  ,  ^/J'  ' 

toU  em 


ACB£tv  •  ^>ecretc^fm^  ^^mm  CfcHgJUl  Mum«gi.i. 


1 


PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  this  Commission  accepts  the  work  performed 


under  Contract  HH-494,  Replace,  Repair  and  Paint  Steel  Trolley 
Poles,  as  satisfactorily  completed;  authorizes  an  extension  of 
time  of  two  days  due  to  labor  disputes,  and  54  days  to  complete 
additional  work  for  a  total  of  56  calendar  days;  approves  debit 
Modification  of  Contract  No.  3  in  the  amount  of  $2,887.30  to 
adjust  the  estimated  unit  price  quantities  to  agree  with  the  actual 
work  performed; and  approves  final  payment  of  $24,948.13  in  favor  of 
the  contractor,  Mahoney  Electtic  Company,  Inc. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


OCTOBER  12  1975 


ACTING,  SccretaT^/amg^e^tSitlf^rGE'flti'flll  Mtwiger 

tauuut..:*.    i,.  k.  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No,  76-0398 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  August,  1976. 

Bureau  of  Delinquent  Revenue  $1,759.56 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^_  .     -fllT!    %        1  u  -i3,7fi  .,-  **">?7  


/*->■■ 


acting  SecretarMMmd^Bmtam  Gnntid  M~.wiger 


* 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6 A N  FRANCISCO 

RESOLUTION  No.    *  V>  v^O^«J 


RESOLVED,   That   in  accordance  with  Ordinance  No.  450-73, 
this  Commission  does  set  2:30  p.m.   on  1976,  in 

Room  ,   City  Hall  for  a  special  assessment  lien  hearing 

on  the  report  of:  delinquent  water  accounts   in  excess  of 
one  hundred  dollars    ($100.00)   and  any  protests  or  objections 
hereto  will  be  heard  at  that  time;   and,   be  it  further 

RESOLVED,   That  the  Secretary  of  the  Commission  shall 
notify  the  owners  of:  the  properties  listed   in  the  report 
by  letter  at  the  official  address  of  the  owner  maintained 
by  the  Tax  Collector  of  the  City,   not  less  than  ten  (10) 
days  prior  to  the  date  of  the  hearing. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  t/ie  Public  Utilities  Commission 


at  its  meeting  of. 


r. 


Secretary  atixd-- Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn    9  \J  *J1f,\J\J 


RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  General  Manager 
and  Chief  Engineer  of  San  Francisco  Water  Department  to 
execute  a  Land  Use  Permit  to  Fairchild  Camera  and  Instrument 
Corporation,   for  parking  and  landscaping  purposes)   copies  of 
which  permit  are  on  file  with  Commission's  Secretary)  of 
certain  Water  Department  property  located  in  Santa  Clara  County 
(Water  Department  Drawing  C-108  4)   at  a  monthly  permit  fee  of 
$500.00  commencing  retroactively  to  June  1,   1976  plus  reim- 
bursement of  100%  of  all  taxes  and  assessments  levied  on  the 
permit  area;     and  be  it 

FURTHER  RESOLVED,  That  this  Commission  also  approves 
revocation  of  that  Land  Use  Permit  awarded  to  Fairchild  Camera 
and  Instrument  Corporation  by  Resolution  No.   65-0754  adopted  on 

September  21,    196  5. 

■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Executive  Committee 
at  its  meeting  of.  :  !  


Acting  Secretary 
V-Hi  >.*« ...  • 


Jf  


wfciui  Quiuiinifiiimuiii 


PUBUC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nr.  *7G~ 0400**  A 

WHEREAS,  A  Lease  Auction  by  oral  bid  was  conducted 
on  August  18,   1976  and  attended  by  approximately  sixty 
interested  persons;  and 

WHEREAS,  HILLSIDE  FARMS  was  the  highest  responsible 
bidder  for  a  9,880  acre  agricultural  grazing  lease;   now  there- 
fore be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  a 
9,8  80  acre  agricultural  grazing  lease  to  HILLSIDE  FARMS, 


(copies  of  which  lease  are  on  file  with  Commission's  Secre- 
tary) of  certain  Water  Department  property  located  in  Alameda 
and  Santa  Clara  Counties    (Water  Department  Drawing  No.  B-39  22) 
for  a  term  of  three  years,   commencing  November  1,   19  76,  at 
an  annual  rental  of  $108,680.00  subject  to  all  the  terms  and 


conditions  set  forth  in  said  lease;  and  be  it 

FURTHER  RESOLVED,  That  Lessee  have  two  options  to  ex- 
tend the  lease  term  for  an  additional  successive  three  years 
each  subject  to  mutual  agreement  of  the  lease  rental. 


t  aereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

-0400-/4 


RESOLUTION  No. 

WHEREAS,   Pursuant  to  a  Lease  Auction  conducted  on 
August  18,   1976,  an  offer  to  lease  48  0  acres  of  San  Fran- 
cisco Water  Department  land  referred  to  as  "Bid  Parcel  B" 
was  submitted  by  JOHN  COVO  and  PETER  BELLINO  at  a  rental 
of  $1.50  per  acre  per  year;  and 

WHEREAS,  Due  to  certain  access  problems  peculiar  to 
said  bid  parcel,  John  Covo  and  Peter  Bellino  were  the  sole 
bidders;  and 

WHEREAS ,  The  rental  being  paid  under  a  lease  currently 
in  existence  with  said  sole  bidders  as  lessees,   is  $2.30 
per  acre  per  year;  and 

WHEREAS,  The  General  Manager  of  the  San  Francisco 
Water  Department  requests  permission  to  negotiate  a  lease 
at  a  minimum  rental  of  $2.30  per  acre  per  year;  and 

WHEREAS,   It  appears  to  be  in  the  best  interests  of 
the  City  to  negotiate  said  lease;     now,   therefore  be  it 

RESOLVED,  That  this  Commission,  subject  to  its  ap- 
proval thereof,  hereby  authorizes  the  General  Manager  of 
the  San  Francisco  Water  Department  to  negotiate  with  John 
Covo  and  Peter  Bellino,  or  other  parties,  for  the  lease  of 
48  0  acres  of  hereinabove  referred  to  Water  Department  land 
for  grazing  purposes  at  a  minimum  rental  of  $2.30  per  acre 
per  year  for  a  term  of  three  years  plus  two  options  for 
lessee  to  extend  the  term  thereof  for  additional  successive 
periods  of  three  years  each  subject  to  mutual  agreement  be- 
tween lessor  and  lessee  of  lease  rentals;     and  be  it 

FURTHER  RESOLVED,  That  certain  offer  to  lease  480 
acres  of  San  Francisco  Water  Department  land  submitted  by 
John  Covo  and  Peter  Bellino  on  August  18,   1976,   is  hereby 
rejected . 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    ,  OCTOBciv  12l97fr>?y  r  ^ 

its  meeting  oj.   j  i  A  =- 


ACTING  Secretary  MU  Awii'iimm  GLicCrTfr  MMWgt* 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTiON  No 


76-040 O-fl 


WHEREAS ,  A  Lease  Auction  by  oral  bid  was  conducted 
on  August  18,   1976  and  attended  by  approximately  sixty 
interested  persons;  and 

WHEREAS ,  HILLSIDE  FARMS  was  the  highest  responsible 
bidder  for  a  380  acre  agricultural  grazing  lease;  now,  there- 
fore be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  a  380 
acre  agricultural  grazing  lease  to  HILLSIDE  FARMS ,  (copies 
of  which  lease  are  on  file  with  Commission's  Secretary)  of 
certain  Water  Department  property  located  in  Alameda  County 
(Water  Department  Drawing  No.  B-3924) ,   for  a  term  of  three 
years,  commencing  November  1,   19  76,  at  an  annual  rental  of 
$4,845.00,   subject  to  all  the  terms  and  conditions  set  forth 
in  said  lease;     and  be  it 

FURTHER  ESOLVES,  That  Lessee  have  two  options  to  ex- 
tend the  lease  term  for  an  additional  successive  three  years 
each,   subject  to  mutual  agreement  of  the  lease  rental. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  u  v      w 


ACTiNS  secretary 


ertsraf  "Manager— 


• 


PUBLIC  UTILITEES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

M„  76-0401 


RESOLUTION 


WHEREAS,  A  Lease  Auction  by  oral  bid  was  conducted 
on  August  19,   1976  and  attended  by  approximately  fifty 
interested  persons;  and 

WHEREAS ,   DONALD  R.   PEMBERTON  was  the  highest  respon- 
sible bidder  for  a  40  farmable  acre  agricultural  lease;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  a  40 
farmable  acre  agricultural  lease  to  DONALD  R.  PEMBERTON, 
(copies  of  which  lease  are  on  file  with  Commission's  Secre- 
tary)  of  certain  Water  Department  property  located  in  Alameda 
County   (Water  Department  Drawing  No.  B-3615)   for  a  term  of 
four  years,  commencing  November  1,   1976,  at  an  annual  rental 
of  $4,680.00,   subject  to  all  the  terms  and  conditions  set 
forth  in  said  lease;     and  be  it 

FURTHER  RESOLVED,  That  Lessee  has  one  option  to  ex- 
tend the  lease  term,  for  an  additional  four  years,  subject 
to  mutual  agreement  of  the  lease  rental. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  ,0t )  0l i  <z  1976     ^mmyjj  !_ 


MIC    X  WUHl 


ACTIiMC  Secretary 


fiioiftant.  Gum  ml 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  ■  f  CttO^CKS 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Debit  Modification  of  Contract  in  the  amount  of 
$78,835.80;   approves  Final  Payment  in  amount  of 
$556,165.23,   in  favor  of  Dan  Caputo  Company 
under  Water  Department  Contract  No.  1510, 
Construction  of  Sunol  Valley  Water  Filtration 
Plant  Enlargement,  and  allows  two  hundred  working 
days  unavoidable  delay  due  to  58  working  days 
due  to  rain  and  wet  ground,  24  working  days  due 
to  carpenter's  strike,   28  working  days  due  to 
City  strike  and  90  working  days  due  to  delay  in 
delivery  of  materials. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


3fc 


ACTING  Secretary  *rjjPm*s*armr&e\\.um\  M*img6 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  78-0403 


■ 


accepts 
approves 
amount 
in  amount 


RESOLVED,  That  this  Commission 
the  work  as  satisfactorily  completed; 
Debit  Modification  of  Contract  in  the 
of  $2,285.00;   approves  Final  Payment 
of  $5,358.50,  in  favor  of  E.  H.  Morrill  Company 
under  Water  Department  Contract  No.  1675, 
Bernal  Heights  Hydropneumatic  Pump  Station 
Renovation,  and  allows  forty-two  (42)  working 
days  unavoidable  delay  due  to  fourteen  (14) 
working  days  waiting  for  material  and  twenty- 
eight   (2  8)  working  days  due  to  City  labor 


dispute. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  \  .OCl  >  B         1  £  i  _  -       ^Vlj   M 


Secretary 

ACiiii&_  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  flAN  FUANCI8CO 
RESOLUTION  Nn.    #        ..    V .x 


WHEREAS ,   There  was   included  in  the  1961  Water  Bond  Fund 
an  item  for  remodeling   the  Crystal  Springs  Pumping  Plant,  which 
plant  pumps  water  from  Crystal  Springs  Reservoir  to  San  Andreas 
Reservoir;  and 

WHEREAS,   The  hydraulic  capacity  of  the  San  Andreas  Plant 
in   its   final  configuration  is   160  MGD.     The  capacity  of  the 
Crystal  Springs  Pump  Station  will  be  increased  through  the 
planned  renovation  to  meet  the  present  production  of  the  San 
Andreas  Filter  plant,   namely,    80  MGD;  and 

WHEREAS,   This  work  is  scheduled  to  be  done  in  the  period 
of  low  water  demand  season  so  that  water  delivery  problems  can 
be  minimized  during  the  construction  period.     The  preparation  of 
all  plans  and  specification  is  complete.     Long-lead  time  items 
of  equipment  have  been  prepurchased  by  the  City  and  are  on  hand. 
The  Contractor  can  commence  construction  without  delay;  and 

WHEREAS,   This  project  is  categorically  exempt  from 
environmental  impact  report  in  accordance  with  list  adopted  by 
the  City  Planning  Commission  July  25,   1974,   Class  lb,    If  and  2;  and 

WHEREAS,   There  is  available  $435,326  in  the  1961  Bond 
Fund  for  this  project  which  is  estimated  to  cost  $807,000. 
Additional  funds   in  amount  of   $275,327   can  be  made  available  from 
the  1961  Bond  Fund  by  transfer  and  appropriation  and  from 
appropriation  operating  funds  for  the  remainder  $96,347;  and 
be  it  further 

RESOLVED,   That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,   San  Francisco 
Water  Department  supplemental  appropriation  in  the  amount  of 
$275,327  as  follows: 

FROM: 


3990 

-Unappropriated  Balance  of  Funds 

$  2,102. 

24 

861. 

050 

.000 

Construction  -  Unallocated 

19  ,591. 

11 

861. 

050 

.002 

Bay  Division  Pipeline  No.  4 

64  ,  488  . 

99 

861. 

050 

.005 

Crystal  Springs  Pipeline  No.  3 

4,985. 

25 

861. 

050 

.  007 

San  Andreas  Filtration  Plant 

65,534. 

72 

861. 

050 

.  00  8 

Balancing  Reservoir  &  Pumping  Plant 

11,227. 

52 

861. 

055 

.  000 

Architectural  &  Engineering  Contracts 

14,187 . 

15 

861. 

056 

.000 

Plans   &  Specifications 

47,892. 

97 

861. 

058 

.000 

Land  Acquisition 

19 ,600. 

00 

861 . 

060 

.000 

Injuries  &  Damages 

6,935. 

23 

861. 

066 

.  000 

Equipment 

18  ,781. 

82 

861. 

050 

TO: 
.  004 

Crystal  Springs  Pipeline  &  Pump  Station 

$275,327. 

00 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


«  tt'ttrtta,  o/  jflClQjP  I  2  1916 


ACTING  Secretary 

Vl\  «.!.»»  ...... 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  76-0405 


RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of  $115.72  from  Account  No. 
1990  -  Unappropriated  Balance  of  Funds  -  San  Francisco  Water  Department 
to: 

Appropriation  6„7^5. 176. 000  -  Retroactive  Salaries  $110. Oh 
Appropriation  6. 7*+5. 863 „ 000  -  Mandatory  Fringe 

Benefits  5.68 


to  reflect  a  wage  adjustment  for  Class  7358  -  Patternmaker  for  the  period 
January  21,  197§  to  June  30,  1976  in  accordance  with  Charter  Section  8.U03. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  BAN   FRANC  1 3  CO 


RESOLUTION  No.  76-0406 

RESOLVED,  That  this  Commission  hereby  approves 
collection,  month  of  September  1976,  of  claim  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Department, 
in  the  amount  of  $1,200.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  .00  I  G 12  IB/b    ^"Vy/   I 


ACTING  Secretary /jfl-AjjiuHiiil  OuiUli!  MUmma 


■ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


WHEREAS,  Bids  were  received  on  July  9,  1976,  for 
Municipal  Railway  Contract  No.  MR- 6 2 9.,  Furnish  and  Install 
UHF  Base/Mobile  Radio  System;  and 

WHEREAS,  Two  bids  were  received;  and 

WHEREAS,  The  low  bidder  submitted  a  proposal  which 
is  considered  non-responsive;  and 

WHEREAS,  The  second  lowest  bidder  submitted  a  pro- 
posal which  exceeded  the  available  funds  and  which  contained 
an  irregularity  in  the  Bond  accompanying  the  bid;  now 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all 
bids  received  for  Municipal  Railway  Contract  MR-6293  Furnish 
and  Install  UHF  Base/Mobile  Radio  System;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  re- 
advertisement  of  the  work,  under  two  separate  contracts: 

1.  Purchase  contract  for  furnishing  and  installing  radio 
and  digital  data  equipment. 

2.  Construction  contract  for  furnishing  and  installing 
antenna  system  and  communication  and  control  cables  in 
subway  and  tunnels. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  QCiUi^a  l£  1976  V-  ^  

*****  ^  //iA^f  &<^$'%  ,x 

y  a«A/ujij|iixui  OlMI 
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ACTiW-G  Sffcrctflr>'  tiiiykuuiJtuut  Qui:) 111  Mmmtjifc. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 

**yci  (\  A  AC 

RESOLUTION  Nn.    I  \J  V/'AwCj 


WHEREAS,  Portable  crossovers  must  be  used  under  Contract 
MR-618,  J  Church  Line,  Track  Reconstruction,  18th  Street  to  22nd  Street, 
to  effect  single  tracking  of  streetcars  so  that  work  can  proceed  on 
the  opposite  track;  and 

WHEREAS,  The  portable  crossovers  possessed  by  the  Municipal 
Railway  are  in  poor  condition  and  must  be  reconditioned  before  they 
can  be  used  satisfactorily  and  safely;  and 

WHEREAS,  The  Municipal  Railway  Track  Department  is  unable 
to  perform  the  reconditioning  work  at  this  time;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of 
Contract  No.  1  in  the  debit  amount  of  $2,000. 


I  hereby  certify  tfott  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  '  Q  Q  \     ^  ' 


1  1  1976  S%,  ■    1>V  4 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0405) 


RESOLUTION  No. 


WHEREAS,  An  individual  has  a  legal  right  not  to 
work  on  a  religious  holiday  when  that  religion  mandates 
that  no  work  can  be  performed,  and  the  only  exception  to 
this  right  is  when  unreasonable  hardship  can  be  shown 
by  the  employer;  and 

WHEREAS,  The  Municipal  Railway  cannot  show 
unreasonable  hardship  because  Operator  Theopolis  Davis 
cannot  work  from  Friday  midnight  until  Saturday  mid- 
night in  complying  with  the  dictum  of  his  religion; 
and 

WHEREAS,  The  court,  in  USDC  #075-2077  SW,  has 
recommended  a  settlement  of  back  pay,  which  does  not 
include  any  overtime,  for  Operator  Davis  for  work  per- 
formed on  Sundays  compensating  for  his  religious 
holiday;  and 

WHEREAS,  The  entire  settlement  recommended  by 
the  court  is  in  a  sum  significantly  less  than  that 
which  would  be  entailed  if  further  litigation  were 
pursued;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the 
recommendation  of  the  City  Attorney  that  the  court 
recommended  settlement  of  $3,937.84  be  accepted  for 
satisfying  the  claim  filed  against  the  City  and  County 
of  San  Francisco. 


1  }iereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

"121:976  J,  y| 


at  its  meeting  of. 


ACTING 


) 
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HETCH    HETCHY    WATER    AND  POWER 

MEMORANDUM 

DATEs     October  12,1976 

TO 8         JOHN  Mo  CHRISTENSEN ,  JR„ 
Acting  General  Manager  of 
Public  Utilities 

FROMs      ORAL  L„  MOORE 

General  Manager 

SUBJECTS    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

September  1976  marks  the  first  month  revised  rates  for  Hetch  Hetchy  power  approved  by 
the  Commission  on  July  13,  1976  became  effective  for  private  consumers  and  municipal 
users,.    Adoption  of  the  higher  rates  is  anticipated  to  boost  power  revenue  from  these 
sources  by  about  $750,000  in  the  current  fiscal  year,,    This  is  just  another  step  in 
our  continuing  effort  to  base  our  power  rates  on  the  value  of  power  in  the  market 
place  in  order  to  maximize  the  return  of  the  power  that  is  produced  from  the  Hetch 
Hetchy  system.    In  a  fiscal  year  where  generation  in  the  first  6  months  is  expected 
to  be  down  some  40$  because  of  the  drought,  this  increase  would  at  least  offset  part 
of  the  lost  revenue  brought  on  by  the  reduced  generation,, 

HETJ^_MTCM,J)PMATILM 

Storage  Conditions.. 


Reservoir 

Capacity  in 
Acre  Feet 

Storage  in 
Acre  Feet  on 

Per  Cent 
of 

Capacity 

Storage  in 
Acre  Feet  on 
10-1.  1975 

Per  Cent 
of 

Capacity 

Hetch  Hetchy 

360,40Q 

120,412 

33 

261,680 

73 

Lake  Lloyd 

268,800 

119,301 

44 

178,994 

67 

Lake  Eleanor 

_ 27, J 00  _ 

211 

1 

J& 

656,300 

239.924 

37 

455,851 

69 

)  )  • 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average- 
daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  constant  at 
approximately  290-300  mgd  for  the  last  month, 

During  the  month  of  September,  Moccasin,  Dion  R,  Holm  and  Robert  C9  Kirkwood  Powerhouses 
generated  33^3^0,  26,306  and  32 □ 792  million  kilowatthours  respectively  for  a  total  of 
92,^38  million  kilowatthours,  having  a  value  in  excess  of  $830,000. 

HETCH  HETCHY  ENGINEERING 

HH-5Qfy  Moccasin  Regulating  Reservoir.  Deepen.,    Studies  of  detailed  requirements  and 
criteria  are  being  made,    Alternate  methods  are  under  study., 

HH-523  Judah  St , r,  20th  to  ^8th  Avenue  -  Underground  Duct  System,  Further  design  work 
and  plan  preparation  progress  is  contingent  on  coordinations  with  DPW' s  future  street 
work  plans , 

HH-^53  Replace,  Repair  and  Paint  Steel  Trolley  Poles.  Mission  Street,    Bids  were 
received  on  September  30,19?6o    Mahoney  Electric  Company  was  low  bidder, 

^ec*  Mountain  Bar  Surge  Shaft  Screen  and  Cover.     Plans  and  specifications  are 
complete.    Awaiting  Art  Commission  approval., 

HH-557  Replace^  Repair  and  Paint  Steel  Trolley  Poles.  Fillmore  Street,  Field  inspect  on 
completed      Plans  and  specifications  are  in  progress , 

HH-558  San  Jose  and  Broad.  Metro  Center  to  Plymouth  -  Underground  Duct  System, 
Design  work  and  plan  preparation  is  in  progress a 

HH=55.9  Folsom  and  Hpyrard  Streets,  Main  to  llth  Street  -  Underground  Duct  System 
Bids  were  received  on  September  16,1976*    McGuire  and  Hester  was  low  bidder,, 
HH-^60  Haight  Street,  Stanyan  to  Gough  -  Underground  Duct  System.    Design  work  and 
plan  preparation  is  in  progress 0 


=2- 


jjl^^-.ZlljlfflPj'-^.y-  Jacjc-SQn.»  Presidio  and  Other  Streets  °  Underground  Duct  System0 
Design  work  and  plan  preparation  is  in  progress 

HH--562  Fulton  and  McAllister  Streets,.  Stanyan  to  Divisadero  -    Underground  Duct  System „ 

Design  work  and  plan  preparation  is  in  progress 0 

HH°56?  Folsom  St , ,-,  11th  to  l6th  Sts0  and  ilth  Street ,  Market  to  Bryant  -  Underground 
Duct^Syjtein ,    Plans  and  specifications  are  complete0    Bid  opening  has  been  set  for 

October  1M9?6„ 

.BH,^.6jji,_P:a,lnt  Hetch  Hetchy  Buildings,,  Moccasin.,    Bids  were  received  on  September  16p19?6j 

Ross  Porter  Quality  Painting  was  low  bidder, 

H3B>566  San  Joaquin  Valve  House  Backflow  Prevention  &  Replace  Miscellaneous  Pipeline 
Appurtenance o    Preliminary  design  work  in  progress „ 

Hayes  Street  °  Van  Ness  to  Stanyan  ■=  Underground  Duct  System,,    Design  work  and 
plan  preparation  is  in  progress 0 

HH-570  Resurface  West  Portal  and  Priest  Roads „    Design  work  and  plan  preparation  in 

progress , 

Barrier  Walls  and  Deluge  System  for  Transformers ,  Moccasin  and  Warnerville, 
Design  work  and  plan  preparation  is  in  progress, 

Slide  Gates  for  Moccasin  Generators  Tailrace  and  Bypass „    Design  work  and  plans  are 

complete,    Purchase  contract  being  prepared , 

POWER  IMPROVEMENT  PROGRAM 

Electrification  Project 

The  consultant j  PBGH^  continued  work  on  contract  plans  and  specifications  for  the 

surface  streetcar  lines  overhead  conversion  work0 

Hetch  Hetchy  review  of  the  95^  completion  level  plans  and  specifications  for  contract 
HH-52^  MK"  line  streetcar  overhead  system  conversion  for  Pantograph  Operation,,  was 
completed.    Comments  were  transmitted  to  the  consultant  for  incorporation  into  the 

final  contract  documents 0 


Hetch  Hetchy  review  of  the  95$  completion  level  plans  and  specifications  for  Contracts 
HH-5300  HH-532,  HH-533,  HH=5>+  and  HH=535  continued. 

The  consultant  continued  work  to  determine  the  nature,  degree,  cause  and  correction 
of  deviations  in  catenary  construction  from  contract  designs  in  the  Market  Street 
Subway 9    Some  additional  corrected  design  drawings  were  submitted  by  the  consultant., 
Substation  Pro.ject 

The  final  contract  documents  for  Contract  (San  Jose  Substation,  Install  Equipment) 

were  completed  and  submitted  to  UMTA  for  approval 0    The  plans  and  specifications  were 
approved  by  UMTA  on  September  28919?6U    The  contract  was  advertised  with  bids 
scheduled  to  be  received  on  October  1*J>,19760 

Final  contract  documents  for  Contract  HH=5^6  (Randolph  Substation,  Construct  Building 
and  Install  Equipment)  are  being  completed  for  approval  and  advertising  in  October, 
Final  contract  documents  for  Contract  HH=5^8  (Taraval  Substation,  Construct  Building 
and  Install  Equipment)  are  being  completed  for  approval  and  advertising  in  November, 
The  consultant,  Bechtel,  Inc9,  continued  work  on  Contract  plans  and  specifications 
for  other  substations,, 

Hetch  Hetchy  review  of  the  85$  completion  level  plans  and  specifications  for  Contract 
HH=550  (West  Portal  Substation,  Install  Equipment)  was  completed.,    Comments  were 
transmitted  to  the  consultant  for  incorporation  into  the  final  contract  documents. 
The  substation  equipment  manufacturer,  ITE  Imperial  Corporation,  continued  deliveries 
under  the  purchase  contract „    Additional  equipment  is  being  received  at  th&  local 
warehouse  for  later  deliveries  to  installation  contractors „    Approximately  87$  ©f  the 
equipment  is  now  on  hand,, 

A  portion  of  the  equipment  for  Laguna  Honda  Substation  was  received  by  the  Contractor, 
Herro  Brothers  Inc  and  is  being  installed „    The  Service  Engineer,  assigned  by  ITE  to 
assist  during  installation  and  testing  of  the  new  equipment,  continued  to  provide 
assistance  at  Downtown,  Civic  Center  and  Church  Substations,, 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  purchase  of 
additional  substation  equipment  for  Station  E9  F„  J  and  N, 


Review  continued  on  the  90$  completion  level  plans  and  specifications  for  the 
supervisory  control  system  equipment  purchase  and  installation „ 

The  Consultant,  Systems  Control,  Inc 0 ,  continued  with  the  preparation  of  final  plans 
and  specifications  for  the  subway  maintenance  telephone  system. 

Amendment  No,,  1  to  the  existing  professional  services  agreement  with  Systems  Control 
Inc.,  was  certified  by  the  controller  on  September  28,1976,    An  executed  copy  of  this 
amendment  which  provides  for  additional  design  services  necessary  to  extend  the 
supervisory  control  system  to  the  four  additional  substation  -  Ery  F0  J  and  N  - 
recently  added  to  the  PIP,  and  to  increase  the  flexibility  of  the  maintenance  telephone 
system  was  transmitted  to  the  consultant  on  September  30 • 1976, 
Feeder  Undergrounding 

Bids  were  received  on  September  16^1976  for  Contract  HH~5^0,  Feeder  Undergrounding, 
Sutter  McAllister  and  Fillmore  Streets,     The  contract  was  awarded  by  the  Public  Utilities 
Commission  on  September  28,1976  to  Abbett  Electric  Company  who  submitted  the  low  bid  of 

$238,495. 

Work  neared  completion  on  the  preparation  of  plans  and  specifications  for  Contract  HH-552« 

Feeder  Undergrounding,  Judah,  Irving,  Duboce,  Fillmore  and  Church  Street „ 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  feeder  under- 

grounding  work  on  Folsom  and  Howard  Streets  to  be  included  in  Contract  HH-448 

Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding,     (See  Hetch  Hetchy 

Engineering  Section., ) 

The  insulated  power  cable  manufacturer,  Cyprus  Wire  and  Cable  Company,  continued 
deliveries  under  the  purchase  contract,,    Approximately  10,300  feet  of  cable  was 
delivered  to  the  City's  contractor  for  installation  on  Contract  HH-528  Laguna  Honda  and 
Judah  Substations,  Construct  Buildings  and  Install  Equipment, 
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MINUTES 
PU3LIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
Gecrgo  R.  Moscone ,  Mayor 


Room  2  82  ,  City  Hall 
2s35  p.m. 

October  26 ,  1976 


COMMISSI  PINTERS 
John  F.  Kenning,  Jr.,  President 
Dennis  V.  Carey,  Vice  President 
H.  Jelton  Flynn 
Joseph  P.  Byrne 
Lyclia  Larsen 


DEPARTMENTS 
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John  M.  Christensen,  Jr. 
ACTING  GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
Margaret  L.  Brady 
ACTING  SECRETARY 
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Call  to  Orders  2s 35  p.m. 

Presents  Commissioners  Dennis  V.  Carey,  H.  Welton  Flynn, 

Joseph  P.  Byrne,  Lydia  Larsen 

Absents  Commissioner  John  F.  Henning,  Jr. 

Vice  President  Dennis  V.  Carey  presided. 

The  minutes  of  the  regular  meeting  of  the  Commission  held  October  12, 
1976  were  approved. 

RESOLUTION 

 vlO.  On  motion  of  Larsen,  seconded  by  Flynn,  the 

Commission  ratified  the  following  resolution 
approved  by  telephone  poll  on  October  21,  1976 

76-0411    M  Requesting  $250,000  for  emergency  condition  exist- 

ing with  regard  to  continued  safety  and  uninter- 
rupted operation  of  cable  car  system 

Votes     Ayes-Carey,  Flynn,  3yrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0412    H  Bid  call  HH  Contract  No.  561  -  underground  duct 

system 

Votes     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted  as  amended: 

76-0413    H  Bid  call  HH  Contract  No.  524  -  conversion  K  line 

overhead  system 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0414    H  Award  HH  Contract  Wo.  563  to  Underground  Con- 

struction Co,,  Inc.  of  San  Leandro,  CA  for  under- 
ground duct  system  -  amount  $169,075.00 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-0415    H  Approving  execution  of  letter-agreement  between 

City  and  PG&E  adjusting  wheeling  charges 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 
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On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted s 

76-0416     H  Awarding  HH  Contract  No.  54  7  to  L.  K.  Comstock 

&  Co. ,  Inc.  of  San  Francisco  for  installation 
of  equipment  -  amount  $84,790.00 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

76-0417    H  Modification  No.  5  of  HH  Contract  No.  522  for 

alterations  permitting  installation  of  City 
furnished  equipment 

Vote :     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-0418    H  Approving  substitution  of  subcontractors  under 

KH  Contract  No.  544 

Votes     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-0419    H  Approving  Department  of  Public  Works'  proposal 

for  relighting  Army  Street 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0420    W  Extending  term  of  agricultural  lease  with  Sunol 

Nurseries  an    additional  3  years  at  increased 
rental  of  $200  per  acre  per  year  or  $5,000  total 
per  annum 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0421    W  Executing  "Consent  to  Assignment  and  Hypothecation 

Agreement"  for  right  of  way  lease  -  Thunderbird 
Lodge,  Fremont,  Inc.,  Lessee 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 
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Supplemental  appropriation,  compensation  reserve, 
reflecting  deletion  of  10  positions  -  amount 
$116,781 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn ,  seconded  by  Byrne ,  the 
following  resolution  was  adopted; 

Bid  call  for  WD  Contract  Wo.   1716  to  install  6- 
inch  ductile  iron  main 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Byrne,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Awarding  MR  Contract  No.   6  31  for  track  reconstruc- 
tion and  sewer  enlargement (sub ject  to  concurrence 
by  Board  of  Supervisors  of  90  day  award  time  exten- 
sion)  to  O.  C.  Jones  &  Sons  of  Berkeley  -  amount 
$1,213,476.90 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Byrne,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Completion  MR  Contract  No  626  for  Duboce  Portal 
Switch  Track  and  final  payment  -  amount  $6,016.05 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Byrne,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Modification  No.  6  of  MR  Contract  No.  622 R  in  debit 
amount  of  $3,489.89 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Approving  payment  of  claims,  month  of  September  - 
amount  $24,764.85 

Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Cancellation  and  write-off  of  uncollectible 
accounts  -  amount  $572.87  -  and  collection  of 
damage  claims  against  miscellaneous  debtors  - 
amount  $5,652.86  -  month  of  September 
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Votes     Ayes -Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 


76-0410  M 


Settlement  of  claims  against  Municipal  Railway 
amount  $229,319.35 


Vote:     Ayes-Carey,  Flynn,  Byrne,  Larsen 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Secretary  and  Assistant  General  Manager  of  the  Public  Utilities 
Commission . 


Communi cat ions ; 

Commission  Vice  President  Dennis  V.  Carey  referred  to  the  letter 
from  Mr.  Oral  L.  Moore,  General  Manager,  Hetch  Hetchy  Water  and 
Power,  regarding  bid  authority  for  Hetch  Hetchy  Contract  Wo.  524, 
K  Line  Streetcar  Overhead  System  Conversion  for  Pantograph  Operation. 
The  estimated  cost  of  the  work  was  $273,000  (breakdown  -  PIP;  $11,000 
TIP  %  $267,000).     Final  review  of  the  proposed  contract  resulted  in 
lowering  the  estimated  cost  to  $261,000   (breakdown  -  PIP 2  $11,000 
TIP;  $250,000). 

This  refers  to  Resolution  No.  76-0413,  which  was  adopted  by  the 
Commission,  as  amended. 

At  the  request  of  Kenneth  R.  Boyd,  Acting  General  Manager  of  the 
Water  Department,  Item  16  —  authorizing  extension  of  term  of  67.31- 
acre  Water  Department  grazing  lease  with  Lawrence  P.  Soares ,  Jr.  an 
additional  3  years  commencing  November  1,  1976,  at  a  rental  of  $18 
per  acre  per  year  or  $1,206  total  per  annum  —  was  taken  off  calendar 
on  motion  of  Commissioner  Larsen,  seconded  by  Commissioner  Flynn. 


New  Business ; 

The  Commission  ratified  Resolution  No.   76-0411,  approved  by  telephone 
poll  of  the  Commission  conducted  on  October  21,  1976,  requesting  a 
supplemental  appropriation  of  $250,000  under  emergency  conditions, 
as  defined  in  Charter  Section  2.301,  with  regard  to  continued  safety 
and  uninterrupted  operations  of  the  cable  car  system. 

In  discussing  this  matter,  Commissioner  Flynn  stated  he  understood 
this  was  an  emergency  matter  and  would  move  along  rapidly,  but  now 
he  reads  that  "it  is  not  moving."    Mr.  Curtis  E.  Green,  General 
Manager,  Municipal  Railway,  stated  that  the  matter  was  brought  before 
the  Board  of  Supervisors  by  Supervisor  Dianne  Feinstein  yesterday  af- 
ternoon with  a  request  for  immediate  adoption.     After  discussion, 
however,  it  was  decided  the  matter  should  go  through  committee,  and 
then  back  to  the  Board. 

Mr.  Green  said  certain  re-design  and  engineering  work  remains  to  be 
done,  and  inasmuch  as  the  Board  of  Supervisors  has  given  assurance 
that  the  money  will  be  forthcoming,  the  extra  time  will  not  inconveni 
ence  Muni's  corrective  program.     Engineering,  re-design,  purchase  and 
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construction  will  taka  about  3  months.     Meanwhile,  each  of  the  pre- 
sent beams  is  being  taken  out  and  inspected,  and  repairs  are  being 
made  as  necessary. 

Commissioner  Larsen  inquired  as  to  the  time  schedule  of  the  work. 
Mr.  Green  replied  that  to  rebuild  and  replace  the  present  beams  will 
take  about  8  months,  as  there  are  71  of  them. 

Commissioner  Dyrne  asked  if  it  is  possible  to  make  a  survey  of  the 
entire  cable  car  system  and  come  up  with  a  budget  and  plan  to  make 
it  safer  for  riders.     Dr.  John  M#  Christensen,  Jr.,  Acting  General 
ianager,  Public  Utilities  Commission,  answered  that  there  is  in  the 
Systems  Improvement  Program  $120,000.00  for  an  engineering  study. 
This  was  originally  allocated  to  the  ?Jashington-Mason  Cable  Car  Barn 
but  has  been  expanded  to  take  in  the  entire  Cable  System.     It  is 
anticipated  that  within  a  month  an  engineering  firm  will  be  chosen 
to  do  this  work.     Instead  of  piece-meal  repairs  at  the  Cable  Car 
Barn,  we  should  come  out  with  a  grant  for  the  whole  system.  While 
the  reconstruction  will  involve  the  entire  system,  the  historical 
nature  of  the  cable  cars  will  be  preserved.     The  proposal  already 
includes  recommendations  of  the  Ames  study. 

Commissioner  Byrne  inquired  if  the  Cable  Car  Division  has  adequate 
extra  cars;  and  Dr.  Christensen  replied  that  it  has  a  total  of  39 
cars.     The  Transportation  Improvement  Program  has  authority  to 
rebuild  3  cars  and  to  build  one  new  one.     Commissioner  Byrne  then 
inquired  if  a  set  of  specifications  has  ever  been  prepared  for  the 
cable  cars.     Dr.  Christensen  replied  that  TIP  has  contracted  with 
Thomas  Lunde  Engineering  Co.  to  prepare  a  standard  design  that  will 
preserve  the  character  of  cable  cars.     This  contract  may  be  modified 
to  build  in  the  design  any  safety  and  maintenance  features  that  are 
apparent  and  still  not  change  the  nature  of  the  cars.  Consequently, 
cable  car  construction  and  overhaul  will  be  let  out  to  private  con- 
tractors on  a  bid  basis.     Commissioner  Byrne  explained  that  a  great 
advantage  of  this  procedure  lies  in  the  fact  that  contractors  are 
bonded,  and  provide  a  guarantee  on  materials  and  labor. 

Commissioner  Flynn  inquired  about  headways  with  39  cars.     Ilr.  Green 
stated  that  with  a  fleet  of  39  cars,  liunl  schedules  26  each  day.  As 
contrasted  with  the  critical  maintenance  period  two  months  ago,  daily 
operations  are  within    one  or  two  cars  of  26. 

Commissioner  Byrne  noted  that  it  is  practically  an  impossibility  to 
keep  from  overloading,     Mr.  Green  said  a  proposal  dealing  with  load 
capacities  will  be  before  the  Board  of  Supervisors  shortly.     It  will 
limit  the  number  of  persons  aboard  the  car  and  on  the  steps  of  the  car 
— a  difficult  and  controversial  subject.     Commissioner  Byrne  added 
humorously  that  it  would  "take  a  baseball  bat"  to  keep  the  steps 
clear. 

*  ** 

Resolution  Wo.   76-0415,  approving  and  authorizing  the  General  Manager 
of  Public  Utilities  to  execute  the  letter-agreement  adjusting  the 
wheeling  charges  as  provided  by  Paragraph  12.2  of  the  "Amendment 
Agreement"  dated  June  24,  1975  between  City  and  Pacific  Gas  and 
electric  Co. 

Commissioner  Flynn  noted  there  was  something  in  the  package  about 
a  possible  rate  of  increase.     Mr.  Moore  pointed  out  that  the  Commission 
had  agreed  that  in  calculating  the  wheeling  rates  it  would  abide  by 
charges  established  by  the  State  Public  Utilities  Commission. 

*  ** 
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Resolution  Wo.   76-0417,  approving  Modification  Wo.   5  in  debit  amount 
of  $10,000  -  funds  for  alterations  to  permit  installation  of  City 
furnished  equipment.     Work  being  done  under  HH  Contract  Wo.  522, 
Civic  Center,  Churcn  and  Downtown  Substations,  installation  of 
electrical  equipment   (Power  Improvement  Program) . 

Commissioner  Carey  pointed  out  that  as  a  result  of  error  additional 
funding  is  now  required,  and  he  asked  for  an  explanation. 

Mr.  Hoore  answered  that  evidence  is  being  accumulated,  and  there  are 
differences  of  opinion  as  to  responsibility.     In  these  three  sub- 
stations all  equipment  was  purchased  from  I.T.E.,  and  is  being  in- 
stalled by  a  separate  contractor.     Staff  specified  what  was  being 
furnished  by  the  City   (I.T.E.  equipment)   and  the  contractor  then 
was  required  to  install  it.     There  are  differences  between  the  sup- 
plier (I.T.E.)   and  the  installation  contractor  on  who  is  responsible. 
Rather  than  hold  up  the  job  this  method  of  direction  is  being  used  to 
proceed.     A  decision  will  be  made  as  to  how  much  is  due  from  the  I.T.E. 
account,  and  how  much  is  due  from  the  contractor.     Also,  there  may 
be  omissions  in  the  original  engineering  design.     A  separate  note 
is  being  made  of  each  one  of  the  incidents,  and  these  will  be  analyzed, 
and  decisions  on  responsibility  made.     This  work  is  being  performed 
under  the  provisions  of  a  force  account  -  whereby  the  contractor  does 
the  work  at  cost,  plus  a  stipulated  amount  for  profit  -  in  this  case 
15  percent.       Commissioner  Flynn  requested  that  a  full  statement  be 
made  to  the  Commission  before  final  payment.     Mr.  Moore  so  assured 
the  Commission. 

*** 

Resolution  Wo.   76-0418,  approving  substitution  of  subcontractors  under 
HH  Contract  Wo.  544  -  Fillmore  Substation  -  construct  building  and 
install  equipment   (Power  Improvement  Program) . 

Commissioner  Byrne  asked  how  the  general  contractor  could  list  Louis 
Ventilating  Co.  if  it  doesn't  exist.     Mr.  George  L.  Wewkirk,  Contract 
Compliance  Officer,  replied  that  at  the  meeting  at  Hetch  Hetchy  the 
contractor  explained  that  he  had  inadvertently  listed  the  man's  name 
that  called  in  the  bid.     As  it  turned  out,  it  was  a  good  thing  because 
they  are  in  the  process  of  trying  to  work  out  an  agreement  with  a 
minority  subcontractor  from  the  Fillmore  area  at  the  same  price 
Commissioner  Carey  inquired  if  the  total  unit  of  prices  was  the  same 
as  when  first  submitted  to  the  City.     Mr.  Wewkirk  ansxvered  that  it 
came  out  to  basically  the  same  total. 

*  *  * 

In  discussing  Resolution  Wo.   76-0420,  authorizing  extension  of  term  of 
25  acre  Water  Department  agricultural  lease  with  Sunol  Nurseries  an 
additional  three  years  commencing  Wovember  1,  1976,  at  an  increased 
rental  of  $200  per  acre  per  year  or  $5,000  total  per  annum,  Commis- 
sioner Carey  congratulated  the  Water  Department  staff  and  Mr.  Boyd 
on  the  terms  of  this  lease. 

*** 

Resolution  Wo.   76-0422,  approving  supplemental  appropriation,  com- 
pensation reserve,  in  the  amount  of  $116,781,  to  reflect  deletion 
of  ten  positions  effective  July  1,  1976,  was  adopted  by  the  Commission. 
Commissioner  Larsen  asked  how  many  positions  have  been  eliminated  this 
year  from  the  Water  Department.     Mr.  Boyd  replied  that  including  these 
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positions,  but  considering  that  as  of  June  30,  1976,  other  positions 
were  eliminated,  the  breakdown  is  as  follows;     12  Department  recom- 
mended, during  the  budget  hearing;  13  additional  after  conference 
with  the  Mayor?  and  50  additional  at  the  order  of  the  Finance  Commit- 
tee.    This  is  a  total  of  75  positions,  or  11.9  percent  of  the  pre- 
vious total.     Commissioner  Larsen  then  inquired  if  this  would  affect 
the  maintenance  of  the  v/ater  Department.     Mr.  Boyd  reported  that  if 
normal  replacements  and  temporary  employees  will  be  made  available 
promptly,  they  will  be  okay,  but  if  "the  shoe  pinches  too  much"  the 
Water  Department  will  report  back  to  the  Commission. 

*  *  * 

Resolution  No.   76-0427,  approving  payment  of  claims,  amount 
$24,764.85,  from  Municipal  Railway  revolving  fund,  month  of  September 
1976. 

Commissioner  Carey  stated  that  he  had  been  reviewing  this  report  along 
with  others,  and  inquired  if  he  were  correct  in  assuming  that  while 
the  Municipal  Railway  appears  to  have  fewer  claims  filed,  awards  are 
higher.     Mr.  Green  replied  in  the  affirmative,  and  said  this  has  been 
the  trend  in  the  last  few  years.     The  number  of  claims  are  down?  the 
severity  of  accidents  has  lessened,  but  the  awards  are  greater.  In 
the  past  year  some  very  high  claims  have  had  to  be  paid  -  one  in  the 
amount  of  $300,000  for  an  accident  which  actually  happened  in  1972. 
As  cases  find  their  way  through  the  courts  they  are  now  being  deter- 
mined, and  the  total  dollars  awarded  have  been  rising. 

Commissioner  Carey  brought  out  that  the  recommendation  as  to  the 
number  of  passengers  on  cable  cars  would  be  provided  at  the  direction 
of  Municipal  Railway  staff.     Mr.  Green  stated  that  Supervisor 
Feinstein  will  be  proposing  an  ordinance  to  limit  the  number  of 
people  on  cable  cars.     He  pointed  out  that  while  cable  cars  do  make 
up  a  share  of  accidents,  the  matter  of  rising  claims  is  for  accidents 
throughout  the  system. 

In  answer  to  a  question  from  Commissioner  Flynn  as  to  whether  the  City 
Attorney's  Office  is  going  to  draft  an  ordinance,  Mr.  Green  replied 
that  Supervisor  Feinstein  has  an  ordinance  prepared  and  will  be  pre- 
senting it  this  week,  according  to  his  understanding.     There  has 
been  a  change  in  State  law  with  respect  to  contributory  negligence 
and  comparative  negligence.     As  a  result  of  this,  management  has  pro- 
posed that  passengers  be  prohibited  from  riding  on  the  steps  or  run- 
ning boards. 

*** 

Commissioner  Byrne  inquired  about  Fast  Passes,  as  to  whether  or  not 
any  money  is  being  lost  through  bad  checks  as  in  the  beginning  phase 
of  the  program.     Mr.  John  W#  Madden,  Chief  Accountant,  Muni  Railway, 
replied  that  passes  are  sold  for  money  and  personal  checks.  Staff 
looked  into  accepting  Master  Charge  and  Bankamericard.     This  had  to 
be  rejected,  as  neither  credit  service  would  waive  the  service  charge. 
Municipal  Railway  is  losing  only  $60  to  $80  per  month  in  bad  Fast 
Pass  checks.     Sales  are  up  to  about  42,000  for  regular  passes,  and 
7,500  for  Senior  Pass.     There  are  137  vendors,  and  a  list  of  bad 
checks  is  circulated.     Business  that  cooperate  in  selling  passes 
receive  10$  per  pass.     They  have  been  cooperative  in  screening  when 
told  a  check  has  been  returned.     A  few  people  will  write  a  check  before 
their  check  is  in  the  bank,  and  a  record  is  kept  of  this.     If  it 
happens  a  couple  of  times,  their  name  is  put  on  the  list.  Tremendous 
support  has  come  from  neighborhood  businesses. 

*** 


76-200 


At  this  point  Commissioner  Flynn  questioned  Mr,   Rino  Bei,  Project 
Manager,  Transit  Improvement  Program,  concerning  Amendment  Wo.  3 
from  International  Engineering  Company,  as  to  how  close  the  general 
contract  is  to  completion.     Mr.  3ei  replied  that  at  the  end  of 
September  it  was  5  8  percent  of  construction  and  approximately  5  3 
percent  of  time,  and  on  schedule. 

Commissioner  Flynn  brought  out  that  there  are  5,500  hours  left  for 
International  Engineering  Co.  to  complete  the  work ,  and  he  wondered 
whether  or  not  the  City  will  be  looking  for  Amendment  No.  4.  To 
this  Mr.  Bei  answered  that  1825  hours  were  allocated,  and  the  firm 
is  actually  using  fewer  hours  than  the  schedule  set  up  at  the  time 
of  the  last  amendment. 

In  the  same  context  of  this  discussion  Commissioner  Carey  inquired 
into  the  matter  of  a  difference  between  a  bid  of  $169,000  locally  and 
one  of  $173,000  from  out  of  San  Francisco,  stating  that  in  reviewing 
contract  awards  as  developed  under  the  Public  Utilities  Commission 
he  has  noticed  that  a  substantial  percentage  are  going  to  firms  not 
located  in  the  City  and  County  of  San  Francisco.     Ke  asked  if  there 
are  certain  statutory  requirements,  and  whether  or  not  the  law  pro- 
vides that  we  award  the  contract  to  the  lowest  bidder.     Mr.  Baglin 
replied  that  the  Board  of  Supervisors  could,  but  has  not  passed  enab- 
ling legislation  in  favor  of  allowing  10  percent  differential  for 
locally  manufactured  materials  and  firms. 

Commissioner  Carey  stated  that  in  a  heavy  percentage  of  major  contracts 
going  to  out  of  town  firms  the  difference  in  bids  is  only  2  or  3  per- 
cent, and  suggested  the  matter  be  explored.     Commissioner  Flynn  noted 
that  Section  9  8  of  the  old  Charter  states  that  employees  must  be  from 
the  county  where  the  work  is  performed.     As  Mr.  Newkirk  cannot  moni- 
tor this  provision  of  the  Charter,  he  doesn't  believe  that  out  of  town 
contractors  always  comply.  Commissioner  Byrne  pointed  out  that  one  man 
from  each  trade  is  allowed  from  out  of  town    in  the  work  at  San  Fran- 
cisco Airport.     All  of  the  other  men  must  be  hired  in  San  Mateo 
County,  with  the  allowance  of  one  man  per  trade,  although  the  City 
owns  the  Airport. 

*  *  * 

Dr.  Chris tens en  announced  that  at  the  meeting  in  San  Francisco  last 
week  of  the  American  Public  Transit  Association,  which  was  attended 
by  300  operators  from  Canada,  the  United  States  and  Mexico  and  was 
the  largest  meeting  ever  held  by  this  Association  which  moves  over 
90  percent  of  mass  transit  passengers,  Mr.  Curtis  E.  Green  was 
elected  Vice  President,  Bus  Operations.     Dr.  Chris tensen  stated  this 
is  a  great  honor  for  the  Public  Utilities  Commission  as  well  as  for 
Mr.  Green.     Commissioner  Carey  added  that  on  behalf  of  the  Commission 
he  wished  to  congratulate  Mr.  Green  on  this  honor  which  will  benefit 
San  Francisco  as  well  as  the  rest  of  the  United  States. 

Commissioner  Carey  stated  that  the  mother  of  Commissioner  McDonnell, 
President  of  the  Airport  Commission,  and  a  former  Commissioner  with 
the  Public  Utilities  Commission  had  passed  away  and  services  were 
held  today.     The  Commission  respectfully  adjourned  and  observed  one 
minute  of  silence  in  memory  of  Mrs.  McDonnell. 


THEREUPON  THE  MEETING  ADJOURNED. 


Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.  76-Q411  


WHEREAS ,  Cable  Car  depression  beams  are  necessary 
elements  in  the  operation  of  the  Municipal  Railway  Cable  Car  System; 
and 

WHEREAS ,  Some  of  the  beams  are  old  and  may  be  in  need  of 
repair  or  replacement;  and 

WHEREAS ,  It  is  essential  that  the  underground  cable  carry- 
ing system  be  maintained  at  a  satisfactory  level  of  safety;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval  of  the 
Municipal  Railway's  request  for  an  emergency  supplemental  appropriation 
of  $250,000  to  the  credit  of  Appropriation  No.  6,735.700.001, 
Reconstruction  and  Replacement,  Cable  Car;  and,  be  it 

FURTHER  RESOLVED,  That  this  Commission  finds  that  an 
emergency  condition  as  defined  in  Charter  Section  2.301  exists, 
to  wit,  the  continued  safety  and  uninterrupted  operation  of  the 
cable  Car  System  of  the  Municipal  Railway. 
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Commissioners  Henning,  Carey ,  Flynn , 
Ayes:  and  Larsen  * 


May   

Abstaining: 

Absent:   


by  telephone  poll  on 

October  21,  1976 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission  y  and  ratified 

at  its  meeting  of.  0  C  
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 

76-0412 

RESOLUTION  No  2£  


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  561,  an  underground 
duct  system  is  to  be  constructed  under  the  Power  Improvement  Program, 
with  financial  assistance  from  the  Federal  Government;  now  therefore 
be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifi- 
cations, and  hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  561, 
Fillmore,  Jackson,  Presidio  and  Other  Streets,  Underground  Duct  System; 
and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this  project  is 
hereby  determined  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  1(b),  1(d),  and  Class  2,  as  set  forth  in  the 
permanent  list  of  categorical  exemptions  adopted  by  the  City  Planning 
Commission  on  April  26,  1973;  and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concurrence 
of  the  Urban  Mass  Transportation  Administration  of  the  U.S.  Department  of 
Transportation . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC ISCO 

RESOLUTION  No. 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  524,  the  streetcar 
overhead  system  for  the  K  Line,  on  Ocean  Avenue  from  Juniper o  Serra 
Boulevard  to  Phelan  Avenue  and  on  Ocean  and  San  Jose  Avenues  from 
Freeway  280  to  Geneva  Avenue,  is  to  be  converted  for  pantograph  operation 
under  the  Power  Improvement  and  Transit  Improvement  Programs,  with 
financial  assistance  from  the  Federal  Government;  now  therefore  be  it 

RESOLVED,  That  the  Commission  approves  the  plans  and 
specifications,  and  hereby  authorizes  bid  call  for  Hetch  Hetchy 
Contract  No«  524,  K  Line  Streetcar  Overhead  System  -  Conversion  for 
Pantograph  Operation;  and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(b),  1(d),  and  Class  2,  as  set 
forth  in  the  permanent  list  of  categorical  exemptions  adopted  by  the 
City  Planning  Commission  on  April  26,  1973;  and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concurrence 
of  the  Urban  Mass  Transportation  Administration  of  the  UaS.  Department 
of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

OfiYDRtR  2  6  1976 


at  its  meeting  of 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  76-0414- 


WHEREAS,  The  Urban  Mass  Transportation  Administration  has 
approved  the  plans  and  specifications  for  Hetch  Hetchy  Contract  No.  563, 
Folsom  Street,  11th  to  16th,  and  Eleventh  Street,  Mission  to  Bryant, 
Underground  Duct  System,  to  be  constructed  under  the  Power  Improvement 
Program,  with  financial  assistance  from  the  Federal  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  October  14,  1976;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  563  in  the  amount  of  $169,075  to  Underground  Construction 
Co.,  Inc.,  2600  Williams  Street,  San  Leandro,  California  94577,  as  the 
lowest  regular  and  responsible  bidder,  and  rejects  all  other  bids  for 
this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0415 


RESOLUTION  No., 


WHEREAS,  The  "Amendment  Agreement"  dated  June  24,  1975 
between  City  and  PGandE  provides  for  adjustment  of  the  wheeling 
charges  to  reflect  changes  in  operating  costs  and  rate  of 
return  requirements  as  authorized  by  the  California  Public 
Utilities  Commission  (CPUC);  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  and 
authorizes  the  General  Manager  of  Public  Utilities  to  execute 
the  letter-agreement  with  PGandE  setting  forth  new  wheeling 
charges  as  a  result  of  the  change  in  rate  of  return  authorized  by 
the  CPUC  under  its  Decision  No.  86281, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   i<?  ,  L   ?*9  /$ 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


WHEREAS,  The  Urban  Mass  Transportation  Administration  has  approved 
the  plans  and  specifications  for  Hetch  Hetchy  Contract  No.  547,  San  Jose 
Substation,  Install  Equipment,  to  be  constructed  under  the  Power  Improvement 
Program,  with  financial  assistance  from  the  Federal  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly  on 
October  14,  1976;  now, therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy  Contract 
No.  547,  in  the  amount  of  $84,790  to  L.K.  Comstock  &  Co.,  Inc.,  2675  Folsom 
Street,  San  Francisco,  California  94110,  as  the  lowest  responsible  bidder, 
and,  rejects  all  other  bids  for  this  work;  and  be  it  further 

RESOLVED,  That  the  technical  defect  of  not  including  Amendment  No. 
2  with  the  proposal  is  hereby  waived. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No..7.6~0i|JL7 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $10,000  to  provide  funds  for 

alterations,  not  included  in  the  original  contract,  to  permit 

■ 

installation  of  City- furnished  equipment,  as  set  forth  in 
Modification  No.  5  to  Hetch  Hetchy  Contract  No.  522,  Civic 
Center,  Church,  and  Downtown  Substations,  Installation  of 
Electrical  Equipment. 


■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 

76-0418 


RESOLUTION  No. 


WHEREAS,  The  City  and  County  of  San  Francisco  has  awarded  Hetch  Hetchy 
Water  and  Power  Contract  No.  544,  Fillmore  Substation,  Construct  Building  and  Install 
Equipment  to  Herrero  Brothers,  Inc;  and 

WHEREAS,  Herrero  Brothers,  Inc.  has  requested  that  two  of  the  subcontractors, 
namely,  Louis  Ventilating  Co.  and  Bender  Roofing,  Inc.,  listed  in  its  bid  on  the 
subject  contract,  be  withdrawn,  and  that  the  ventilating  work  and  the  plumbing  work 
to  be  performed  by  Louis  Ventilating  Co.  be  performed  instead  by  N.  V.  Heathorn,  Inc. 
and  Trans  Bay  Plumbing,  respectively,  and  the  dampproof ing  and  waterproofing  work 
to  be  performed  by  Bender  Roofing,  Inc.  be  performed  by  Coastal  Coatings  Co.,  Inc; 
and 

WHEREAS,  Investigation  has  established  that  said  substitution  of  subcontractors 
is  in  the  best  interests  of  the  City;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  withdrawal  of  Louis 
Ventilating  Co.  and  Bender  Roofing,  Inc.,  as  subcontractors  under  Hetch  Hetchy 
Contract  No.  544,  and  authorizes  and  approves  the  substitution  therefor  of  N.  V. 
Heathorn,  Inc.  for  the  ventilating  work;  Trans  Bay  Plumbing  for  the  plumbing  work; 
and  Coastal  Coatings  Co.,  Inc.  for  the  dampproofing  and  waterproofing  work,  to  be 
performed  under  said  contract. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

nCIQBBi  2  6  1976" 

at  its  meeting  of.  uu   


Secretar/Amd  Amstant  General  Maimgor 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

7fi— 041 9 

RESOLUTION  No.   *  V  Jl^^r' 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  137  mercury  vapor  street  lights  on  Army  Street 
-  Guerrero  to  Hampshire  Streets,  and  on  24th  Street  -  South  Van  Ness 
Avenue  to  Vermont  Street,  as  depicted  in  their  Drawings  42,169,  42,170 
and  42,313;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works'  proposal  for  relighting  Army  Street  - 
Guerrero  to  Hampshire  Streets,  and  24th  Street  -  South  Van  Ness  Avenue 
to  Vermont  Street  with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the  Bureau  of 
Light,  Heat  and  Power. 

I 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 

WHEREAS ,  This  Commission  awarded  a  25  acre  Agricultural 
Lease  pursuant  to  Commission  Resolution  No.  66-00  84  adopted 
February  1,  1966  to  Sunol  Nurseries  for  a  term  of  9  years  commenc- 
ing November  1,   1965;  and 

WHEREAS ,  Pursuant  to  Commission  Resolution  73-0432  adopted 
November  27,  1973,  certain  terms,  conditions  and  covenants  of  the 
aforementioned  lease  were  modified,  among  which  was  the  extension 
of  term  to  and  including  October  31,  1976  plus  providing  Lessee  with 
2  additional  options  to  extend  the  term  thereof  for  additional  3 
year  periods  subject  to  mutual  understanding  and  agreement  as  to 
rent,  terms,*  and 

WHEREAS,  Lessee  has  requested  that  said  lease  be  extended 
for  3  years  to  and  including  October  31,  19  79  and  mutual  agreement 
has  been  reached  as  to  the  lease  rental;  now, therefore, be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  terms 
and  conditions    and  authorizes  the  execution  of  a  second  Supplemental 
Agreement  in  modification  of  a  25  acre  Agricultural  Lease  to  Sunol 
Nurseries  (copies  of  which  Lease  and  two  (2)  Supplemental  Agreements 
thereto  are  on  file  with  Commission's  Secretary)  of  certain  Water  De- 
partment property  located  in  Alameda  County  (Water  Department  Drawing 
B-2854)   for  a  term  of  three  (3)  years,  commencing  November  1,  1976 
at  an  annual  rental  of  $5,000.00  subject  to  all  the  terms  and  con- 
ditions set  forth  in  said  Lease  and  two  Supplemental  Agreements  thereto; 
and  be  it  further 

RESOLVED,  That  Lessee  shall  have  an  option  to  extend  the  term 
thereof  for  an  additional  three  (3)  years  subject  to  mutual  agreement 
being  reached  as  to  the  rental  terms,  conditions  and  covenents  for  such 
three  (3)  year  extension  of  term. 


L  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


tA»iv.\u,.-.. 


4/ry  a 


SecreUtry  jiuJ  i\  hi  imm  Oumwri  M*mg*r 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  76-0421 


WHEREAS,  This  Commission,  pursuant  to  Commission 
Resolution  No.  74-0362  adopted  October  8,  1974,  awarded  a 
1.72  acre  lease  for  purposes  of  parking,  landscaping,  and 
ingress  and  egress  to  adjacent  buildings,  to  Thunderbird 
Lodge,  Fremont,   Inc.   for  a  term  of  ten   (10)  years  commencing 
September  1,   1974;  and 

WHEREAS,  In  accordance  with  Section  No.  15  of  said 
lease,  Lessee  requests  consent  from  the  City  and  County  of 


San  Francisco  to  assign  its  interest  in  said  lease  to 
Thunderbird  Lodge,  Fremont,  a  Limited  Partnership,  with  said 
partnership  retaining  the  right  to  hypothecate  the  afore- 
mentioned interest  therein;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  consents  to 
and  authorizes  the  execution  of  a  "Consent  to  Assignment  and 
Hypothecation  Agreement"   (copies  of  which  agreement  are  on 
file  with  Commission's  Secretary)  thereby  consenting  to  the 
abovementioned  assignment  and  hypothecation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


u 
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4-. 


Si  y 


Secret/m  mil  i^iiiiiiiUii)  (7i  in  ml  nfniKfjij 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No,;j?fi"rQ4L22 


WHEREAS,  during  the  hearings  on  the  1976-1977  San  Francisco  Water 
Department  Budget,  the  Water  Department  was  requested  by  the  Finance  Committee 
of  the  Board  of  Supervisors  to  delete  fifty  permanent  positions;  and 

WHEREAS,  due  to  time  constraints,  the  Finance  Committee  allowed  the 
Water  Department  to  delete  forty  positions  immediately,  with  the  promise  to 
delete  ten  additional  positions  by  December  31>  1976;  and 

WHEREAS,  after  reviewing  the  functions  of  the  department,  it  has  been 
determined  that  the  deletion  of  these  ten  positions  will  have  the  least  detri- 
mental effect  on  the  operations  of  the  department;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  the  San  Francisco  Water  Department  Supplemental 
Appropriation  in  the  amount  of  $ll6,78l  from: 

Appropriation  6.71*5.110.000  -  Permanent  Salaries  $  8U,580 

"  6.7^5.110.001  -  Permanent  Salaries -Crafts  6,753 

6.7^5.863.000  -  Mandatory  Fringe  Benefits  25,1^8 


51 


to: 

Appropriation  6.7^5.199.000  -  Compensation  Reserve  $ll6,78l 
to  reflect  the  deletion  of  those  ten  positions  effective  July  1,  1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^^of  OCTOBER  2  6  1$$^  <^  ^ 

£L&$.  (&X*4~  X  /girt 


Sccreiaff  mtJ^mi&ttm^&mm.  ul  Mwmpr 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  7fi — 0423 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.  1716  -  Installation 
of  6-Inch  Ductile  Iron  Main  in  Grand  View  Avenue 
between  Romain  Street  and  Acme  Alley 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  lb  as  set 
forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission 
on  July  25,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  -  -  - 


Sectptmi  w&  Aoaiokmt-  Genera 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No..  76-0424 

RESOLVED,  That  this  Commission  hereby  awards  to  0.  C. 
Jones  and  Sons,  Fourth  &  Cedar  Streets,  Berkeley,  California  94710 
the  lowest  regular  and  responsible  bidder,  Municipal  Railway  Contract 
No.  MR- 6 31  -  "L"  Taraval  Line  -  Track  Reconstruction  and  Sewer  Enlarge- 
ment  in  the  total  net  amount  of$l,213,476.90  and  that  all  other  bids 
for  the  above  described  work  are  hereby  rejected;  and 

RESOLVED,  That  said  award  is  subject  to  the  adoption  by  the 
Board  of  Supervisors  of  a  resolution  extending  the  time  of  award;  and 

RESOLVED,  That  the  Board  of  Supervisors  of  the  City  and 
County  of  San  Francisco  is  hereby  requested  to  adopt  a  resolution  ex- 
tending for  an  additional  ninety  (90)  days  the  period  of  time  in  which 
the  Public  Utilities  Commission  Contract  No.  MR-631  may  be  awarded;  and 
be  it  further 

RESOLVED,  That  this  Commission  declares  that  this  project  is 
categorically  exempt  from  the  requirement  of  the  California  Environ- 
mental Quality  Act  in  accordance  with  list  adopted  by  the  City  Planning 
Commission  on  April  26,  1973,  Class  1   (c)  14. 


t  hereby  certify  that       foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  7K-0425 


WHEREAS,  All  work  under  Contract  No.  MR-626,   Duboce  and 
Church  Street,   Duboce  Portal  Switch  Track,  was  completed  on  May  26, 
1976  by  M.   Lummus ,   Inc.,   Contractor;   now  therefore  be  it 

RESOLVED,   That  this  Commission  accepts  this  work  as  satis- 
factorily completed,   and  be  it  further 

RESOLVED,   That  this  Commission  allows  an  extension  of  time 
of  55  calendar  days  for  unavoidable  delay  due  to  the  inability  of 
the  Contractor  to  procure  the  necessary  track  materials;   and  be  it 
further 

RESOLVED,  That  this  Commission  approves  final  payment  in 
the  amount  of  $6,016.05  in  favor  of  M.   Lummus,  Inc. 


I  herebv  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

...jj;  OZWtiul  2.6  1276 

at  its  meeting  of  


becreta 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC 


RESOLUTION  No 


F  SAN  FRANCISCO 

7€  0  I 


WHEREAS,  Electrical  equipment,  appurtenances  and  new  feeder 
cables  for  traction  power  are  being  furnished  and  installed  under  contract 
No.  MR-622R,  Twin  Peaks  Tunnel  -  Electrification,  Structural  Repairs  and 
Improvements;  and 

WHEREAS,  It  has  been  found  that  revisions  in  and  additions  to  the 
work  are  necessary  in  order  to  provide  adequate  power  to  certain  electrical 
equipment  and  to  provide  adequate  protection  for  the  new  feeder  cables; 
now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of  Contract 
No.  6  in  the  debit  amount  of  $3,498.89  to  provide  for  revising  the 
electrical  power  supplies  for  the  Eureka  Station  Radio  Room  panel  board 
and  the  Hattie  Street  and  Eureka  Station  dampers;  for  installing  trans- 
former and  feeder  at  Forest  Hill  Station;  and  for  replacing  a  deteriorated 
section  of  duct  bank. 


(  hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^"V?  j   I  /?? 


A. 


Secretary fJU^Aemttm$mGm^m]  Mmmgtfr 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 

76-0427 

RESOLUTION  No._L~L  Zl2ElZL" 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  No.  73-0400, 
adopted  October  23,  1973,  payment  of  claims  in 
amount  of  $24,764.85,  made  by  the  Municipal  Railway, 
month  of  September,  1976,  per  Revolving  Fund  Payment 
Request  Nos.  7,  8,  9,  10  and  Request  for  Warrant 
No.  44. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-G428f 

RESOLUTION  No.      ^  x.W>jr 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City  Attorney, 
hereby  approves  the  cancellation  and  write-off  of 
uncollectible  accounts  receivable  which  is  more  than 
ninety  days  past  due  and  the  adjustment  of  accounts 
receivable,  month  of  September  1976,  per  lists  of 
October  4,  1976,   $572.87;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
compromise  settlements,  month  of  September  1976,  total 
amount  billed  $6,110.85,  total  compromise  settlements, 
$3,893.97;  and  approves  collections,  month  of 
September  1976,  amount  of  $5,652.86,  for  payment  of 
damage  claims  which  the  Municipal  Railway  has  against 
miscellaneous  debtors,  per  lists  of  October  4,  1976. 


I  Hereby  certify  that  the  foregoing  resolution  was  adopted-  by  tfis  Public  Utilities  Commission 
at  its  meeting  of  /'Jj   • 


Sccretflf  aiw)  Ajw— ut  Gtmta\  M*nag§r 
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PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  76-0410-MR 


10-26-76 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.No. 

&  Prayer 


Non-Litigated  Settlements 


Eugenia  Bukanc 
James  Light foot 

Ann  Polk 

Charles  W.  Simpson 
Warren  Snider 


75  B  1946-1 
$2,151.85 

75  T  812-1 
$2,450.00 


75  S  0108-3 
$7,500.00 

75  T  1256-1 
$9,500.00 

75  T  1367-1 
$25,000.00 


Ty£e 

2-7 
1-3 

6-2 

12-9 

8-6 


Litigated  Settlements  -  CA  Office 


Mildred  Barber 
and 

Claudette  Carter 


70  T  1805-1 
$25,000,00 
70-T  1805-3 
$25,000.00 


15-3 
15-3 


Alma  Batiste  70  B  0825-1 

guardian  ad  litem  $100,000.00 
of  Faye  Alice  Batiste 
(a  minor) 


Michael  Behr 


Harold  W.  Bradford 
and 

William  Boles 
and 

Quentin  Urquhart 


Wm.  T.  Farrington 

and 
Marie  Kerr 


Peter  Paul  Francis 
and 

Kurt  E.  Mosley 
Joseph  Gagnon 


72  B  124-4 
$75,000.00 

73  438-1 
$110,000.00 
73  438-3 
$110,000.00 
73  C  438-4 
$110,000.00 

72  B  2701-1 
$19,050.00 

72  B  2701-2 
$15,000.00 

73  S  0771-2 
$100,000.00 
73  S  0771-1 
$5,000.00 

71  B  756-1 
$250,000.00 


6-3 

1-3 
1-3 

1-  3 

6-3 
6-3 

3-4 
3-4 

2-  7 
2-7+ 


Accident 
Date 


6-26-76 
11-22-75 

8-13-75 

2-  24-76 

3-  24-76 


PI/ 
PD 


A 


4-23-71) 
) 

4-23-71) 
) 


6-30-73 
6-30-73 

5-3-74 
5-3-74 

10-14-71 

9-18-75 


Settlement 


$  1,669.35 


A($2,350.00) 
B($  100.00) 

2,450.00 


A 


A 


2,600.00 
2,250.00 
8,000.00 


A 


10-1      10-18-70  A 


1,700.00 
30,000.00 


7-19-72  A 


3-6-74) 
) 

3-6-74) 
) 

3-6-74) 
) 


9,000.00 


6,500.00 


Thomas  J.  Gallagher  75  B  507-1 

$Und.Amt. 

SFGH  Lien  for  $146.56  stands  against  this 

settlement 


B($  500.00) 

A($3,000.00) 

3,500.00 

A($8,458.92) 

B($  541.08) 

9,000.00 

A  12,000.00 
A  6,500.00 


-  1  - 


10-26-76 


76-0410-MR  10-26-76 


Claimant 


Acdt .No. 
&  Prayer 


Litigated  Settlements  (Cont'd) 


Jean  Hourihan 
and 

Ellyn  Kaschak 


73  T  1068-1 
$5,000.00 
73  T  1068-2 
$2,500.00 


4-9 
4-9 


Accident  Pi/ 

Date         PD  Settlement 


Joyce  Lynn  Jackson,     71  B  2126-1)  14-1 
Susan  Jackson  a.k.a.  $500,000,00) 

Susan  Myers,  and          71  B  2126-2)  14-1 

James  Robert  Jackson  71  B  2126-3)  14-1- 


Donald  Kenna 


73  B  2227-1 
$50,000.00 


1-3 


Magdalen  O'Keefe  Lacang  74  T  333-1  1-7+ 

$100,000.00 


Tony  Lewis 
Greta  Livingston 
Carlee  Loveless 


72  S  214-2 
$50,000.00 

73  B  2578-1 
$50,000.00 

73  S  433-1 
$15,000.00 


Geraldine  McDowell 
and 

William  M,  McDowell     73  B  1985-2 

$250,000.00 


73  B  1985-1 
$250,000.00 


Juanita  Nicker son 
Roy  Shoulberg 


72  T  1960-1 
$75,000.00 

74  B  0102-1 
$125,000.00 


6-3 

14-1 

8-6 

8-6 
8-6 

6-6 

3-7 


12-15-73 
12-15-73 


4-6-72) 

) 

4-6-72) 

4-  6-72) 

5-  4-74 


9-4-74 
9-25-72 

6-  28-74 

11-26-73 

3-20-74) 
) 

3-  20-74) 

) 

4-  9-73 

7-  16-74 


A($2,000.00) 

A($  150.00) 

2,150.00 


A 


25,000.00 


A($10,900.00) 
B($  1,100.00) 

12,000.00 


A 


A 


A 


2,000.00 


7,500.00 


17,000.00 


A($4,935.00) 
B($  65.00) 

5,000.00 


*55,000.00 


A 


A 


3,000.00 


5,500.00 


$229,319.35 


Total  Settlements:  32 


*Appro.  6.735.804.999  $  17,500.00 
Appro.  6.735.804.000  $211,819.35 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  October  26,  1976. 


A 


 . 


Acting  Secretary 

V  10-26-76 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 


MONTHLY  REPORT 
SEPTEMBER,  1976 


CURTIS  E.  GREEN 
GENERAL  MANAGER 


t  t  i 

Report  of  Trips  Lost 

The  statistics  presented  below  indicate  service  failures  due  to  an  absence  of  suffi- 
cient operators  and  equipment  to  fill  schedules. 


A.M.  P.M.  Total 


Oper . 

Equir> . 

Oper.  Equip. 

Oper. 

Equip . 

8/29  thru  9/25/76 

626 

6,719 

1,145  9,597 

1,771 

16,316 

8/51  thru  9/27/75 

1,730 

2,698 

2,467  2,814 

4,197 

5,512 

Difference 

(1,104) 

4,021 

(1,522)  6,785 

(2,426) 

10,804 

Percent 

(63.8) 

149.0 

(53.6)  241.0 

(57.8) 

196.0 

A.M.  Total 

P.M.  Total 

Total 

Oper.  §  Equip. 

Oper,  Pf  Equip. 

Oper.  £  Equip. 

8/29  thru  9/25/76 

7,545 

10,742 

18,087 

8/51  thru  9/27/75 

4,42S 

5,281 

9,709 

Difference 

2,917 

5,461 

8,578 

Percent 

65.9 

103.4 

86.3 

The  comparisons  show  the  result  of  freezing  mechanic,  etc.,  requisitions  and  inadequate 
preventive  and  corrective  maintenance  programs  due  to  a  lack  of  adequate  manpower, 
parts,  and  tools. 


BUREAU  OF  ACCOUNTS 
Revenue  Passengers 


1976 

1975 

Difference 

Percent 

Number  of  workdays  in  month 

21 

21 

Total  revenue  passengers 

9,250,944 

10,023,689 

(772,745) 

(7.7) 

Fast  Pass  passengers 

1,628,270 

1,315,597 

(187,327) 

(10.3) 

Fast  Passes  sold 

33, 230 

37,055 

(  3,823) 

Senior  Pass  passengers 

379,950 

303,898 

76,052 

25.0 

Senior  Passes  sold 

7,599 

6,202 

1,397 

Passenger  Revenue 

$1,379,959 

$2,084,888 

(204,929) 

(9. 3D 

BUREAU  OF  PUBLIC  SERVICE 

Passenger  Information  Service 

1976 

1975 

Difference 

Percent 

Passenger  service  reports 

136 

108 

28 

25.9 

Total  complaints 

6,549 

5,181 

3 , 368 

105.9 

Commendations 

109 

186 

(77) 

(41.4) 

Information  calls  registered 

85,315 

85,209 

104 

.1 

Information  calls  processed 

72,515 

69,656 

2,859 

4.1 

Information  calls  lost 

(10,793) 

(13 , 555) 

(2,755) 

(20.5) 

Information  calls  processed 

as  a  %  of  those  registered 

37.0°j 

O  T  "10. 
.  J  o 

5 . 5 

3.9 

BUREAU  OF  PERSONNEL  $  SAFETY 


Special  Training  Unit 

The  Instruction  and  Safety  Division  lias  established  a  special  training  unit  to  focus 
on  the  retraining  needs  of  operators  with  bad  accident  records.    The  main  thrust  of 
the  program  is  to  improve  and  train  operators  in  professional  traffic  accident 
avoidance  techniques.     The  initial  training  program  will  be  as  follows: 


1.    Special  Training  Unit  will  be  given  the  profile  of  the  Operator's 
accident  record. 


2.  Operators  will  be  interviewed  and  reinstructed  in  respect  to  their 
accident  record. 

3.  Safety  quiz  will  be  conducted. 

4.  Pre-trip  bus  inspection  will  be  held. 

5.  Driving  tests  will  consist  of:     Serpentine,  clearance,  bus  stop, 
right  turn,  left  turn,  obstacle  course,  backup,  and  judgement  stop. 

6.  Operators  will  score  each  other  as  to  safety  habits  and  smoothness 
of  operation. 

7.  Training  on  Smith  System  "Space  Cushion  Driving.'1 

When  equipment  is  obtained,  an  audio-visual  element  will  be  included.    We  sincerely 
believe  the  program  ought  to  be  beneficial  in  improving  the  attitude  and  driving 
habits  of  operators  and  reduce  operational  accidents. 


BUREAU  OF  TRANSPORTATION 

Market  Street  Trolley  Coach  Report 

On  September  50,  the  City  Planning  Commission  formally  endorsed  the  Planning  Division's 
recommendations  as  contained  in  the  report  on  "Analysis  of  Operating  Alternatives  for 
Market  Street  Trolley  Coach  Lines."    By  a  vote  of  4-0,  it  was  resolved  "that  the  City 
Planning  Commission ...  does  endorse  the  retention  of  electric  trolley  service  on  Market 
Street;  and... that  the  City  Planning  Commission  recommends  to  the  Board  of  Supervisors 
that  its  Resolution  No.  116-68  be  amended,  and  electric  trolley  wires  and  service  be 
retained  on  Market  Street."    The  next  and  last  step  will  be  to  bring  this  matter  before 
the  board  of  Supervisors. 

Emergency  Services:     BASE- 76 


A  series  of  training  sessions  continued  through  the  month  of  September,  leading  up  to 
a  simulated  8.3  Richter  magnitude  earthquake  the  morning  of  September  30.  Represen- 
tatives of  all  City  departments  and  from  several  other  public  agencies  took  part  in 
the  exercise,  which  was  designed  to  test  and  train  management  personnel  in  responding 
to  a  seismic  disaster.    The  simulation  took  place  at  the  City's  Emergency  Operations 
Center,  which  is  intended  to  function  as  the  City's  nerve  center  in  the  event  of  an 
actual  emergency  situation.     Based  on  what  has  been  learned,  it  is  expected  that  ap- 
propriate revisions  will  be  made  to  Muni's  Emergency  Operations  Plan,  to  the  Muni 
Rulebook,  and  to  training  procedures  and  other  aspects  of  Muni  operations. 


BUREAU  OF  TRANSPORTATION  (Cont'd) 
Muni  Metro  Operations  Planning 

Work  was  begun  in  September  on  adapting  a  computer  simulation  program  (designed  some 
years  ago  by  a  member  of  the  transit  planning  staff)  for  use  in  testing  simulated 
operation  of  LRV's  in  the  Market  Street  subway.     The  program,  called  RAPTRAN,  will 
allow,  among  other  uses,  schedule  testing  and  examination  of  the  effects  of  differing 
headways  and  modes  of  operation  on  system  performance.    This  work  is  being  conducted 
at  the  PUC  Computer  Center. 

Golden  Gate  Ferry/Muni  Transfer  Demonstration  Project 

Muni  was  advised,  toward  the  end  of  the  month,  that  our  preapplication  proposal  to  use 
State  funds  made  available  under  SB  285  to  finance  a  demonstration  of  a  free  transfer 
to  and  from  the  Golden  Gate  Ferry  had  been  favorably  reviewed  and  that  we  would  be 
formally  asked  to  submit  a  final  application  for  this  project.    Development  of  the 
final  application  has  been  initiated  and  must  be  submitted  by  November  15,  1976. 


TRANSPORTATION  DEPARTMENT 


Recreational  Services 


During  the  Ring  ling  Brothers'  Circus  at  the  Cow  Palace,  Muni  provided  transportation 
for  4,060  (5.6%)  of  the  persons  attending.    The  same  number  (but  9.2%)  of  49er  fans 
used  Muni  to  go  to  the  first,  regular  season,  home  game.    The  Giants  drew  626,868 
baseball  fans  to  home  games  for  the  season,  of  which  Muni  transported  45,340  (7.2%). 


Inspectors'  Activitv 

1  r 


Illegal  parking  in  bus  zones 
Operators'  rule  violations 


Number  of  Citations  Issued    Difference  Percent 


8/29  thru 
9/25/76 
1,540 
493 


8/51  thru 
9/27/75 
1,952 
5S1 


(592) 

(  83) 


(30.6) 
(15.1) 


CLAIMS  DEPARTMENT 


Claims  Settlements 


Budgeted  July  1,  1976  to  June  50,  1977 


Settled  Jul-Aug. 
Settled  in  September 
Settled  Jul-Sep. 
Balance 


210  claims  $771,599 
96        "  585,847 
506  claims  $1,157,246 


$3,036,000 


1,157,246 
$1,878,754 


Settled  Jul-Sep 
1975-76 


450  claims 


i909,220 


Difference 


(124  claims) 


(28. 8% 


) 


$248,026 
27.5% 


EQUIPMENT  DEPARTMENT 

Inventory  of  Revenue  Vehicles  on  9/50/76 

Cable  Cars  39 

Streetcars  115 
*01d  trolley  coaches  206 

Flyer  coaches  151 

Total  trolley  coaches  337 

Mack  coaches  60 

General  Motors  391 

Flxible  10 

A  M  General  100 

Total  automotive  coaches  561 
Total  Revenue  Vehicles  1,052 


*Ninety  inoperative  old  trolley  coaches  have  been  removed  from  Muni  property  and  are 
not  included  in  this  inventory. 


October  205  1976 


TO:  Acting  General  Manager  of  Public  Utilities 

PROM:  Acting  General  Manager 


SUEJECT:       SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  TO  THE 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
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MONTHLY  REPORT  OF  SEPTEMBER  ACTIVITIES  October  20,  1976 


SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  Acting  General  Manager  of  Public  Utilities 

FROM:  Acting  General  Manager 

Water  Supply 

1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  329$  to  462$  of  normal  as  of  October  1; 
Alameda  watersheds  averaged  from  468$  to  789$  of  normal 
for  the  same  period, 

2.  Hetch  Hetchy  water  import:     An  average  of  297.0  million 
gallons  per  day  (MGD)  for  the  month  of  September. 

3.  Sunol  Valley  Filtration  Plant  treated  14. 3  MGD . 
San  Andreas  Filtration  Plant  treated  34.2  MGD. 

4.  Consumption  (MGD  average): 

September  1976    -     296.5)     2.H  per  cent  less 
September  1975    -  303.7) 

12  months  preceding 

October  1,  1976    -    272.2)     c  n 

October  i;  1975    -    259.3)     5*°  per  Cent  m°re 

5.  Storage  (million  gallons)  as  of  October  1: 
Alameda  Div. 

1976    -    14,796)    cc  n 

1975  -    32*906)     55,0  per  cent  less 

Peninsula  Div. 

llil  :  IHli]  25-9  per  cent  less 

Total 

1976  -  28,607)  5  Der  cent  less 
1975    -    51,548)        °  Per  Cent  less 
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Operations  and  Maintenance 

Vandalism  and  Trespassing 

Fence  damage  occurred  at  5  locations  on  the  Peninsula 
watershed.     Locks  were  stolen  from  4  entrance  gates.  ''No 
trespassing  or  Loitering"  signs  were  replaced  along  Sawyer 
Camp  Road,  Golf  Course  Road,  Vista  Point  and  at  Pulgas 
Temple.     99  tresspassers  were  evicted  from  the  Peninsula 
watershed  during  the  month. 

114  trespassers  were  evicted  from  the  Alameda  water- 
shed during  the  same  period. 

Personnel  Shortage 

The  1976-77  budget  was  again  reviewed  by  the  Mayor 
and  the  Finance  Committee  during  the  past  month.     As  a 
result  of  this  review  an  additional  ten  vacant  positions 
were  deleted  from  the  Department's  budget. 

In  view  of  this  action  which  reflects  a  total  reductio 
of  approximately  twelve  percent  of  the  work  force,  the 
Mayor's  Office  and  the  Finance  Committee  agreed  to  release 
all  requisitions  now  pending  at  the  Fiscal  Policy  Committee 
It  was  also  stated  that  in  view  of  the  reductions  in 
permanent  staff,  all  requisitions  will  henceforth  be 
processed  through  normal  channels,  eliminating  review  by 
the  Fiscal  Policy  Committee  and  the  Finance  Committee. 

We  have  been  informed  that  the  Mayor's  Office  is 
releasing  all  the  requisitions  which  were  being  held.  The 
total  number  now  being  released  is  seventeen  permanent 
and  twenty  temporary  requisitions  (10/18/76).     Liaison  is 
being  maintained  with  the  Controller's  Office  and  the 
Civil  Service  Commission  staff  in  order  to  expedite  the 
processing  of  these  requisitions.     There  are  additional 
requisitions  which  have  been  submitted  to  fill  vacancies 
resulting  from  normal  turnover. 

Promotion  of  Department's  Engineering  Design  Head 

Paul  Matsumura,  the  head  of  Engineering  Design,  a 
key  Water  Department  position,  was  promoted  to  Principal 
Engineer,  Hetch  Hetchy  Department.     His  loss  is  felt 
deeply  by  the  Water  Depargment,  both  personally  and 
because  of  over  two  decades  of  experience  that  he  takes 
with  him. 

Water  Conservation 

The  modest  water  conservation  program  of  the 
Department  appears  to  have  been  effective  so  far  this 
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year.     At  the  end  of  September  the  water  storage  in  our 
five  local  reservoirs  (San  Antonio,  Calaveras,  Crystal 
Springs,  San  Andreas  and  Pilarcitos)  was  approximately 
28.61  billion  gallons.     This  amount  is  approximately 
10  percent  more  than  our  projection  without  water  conserva- 
tion efforts  by  us  and  our  resale  consumers.  Two 
outstanding  efforts  for  water  conservation  have  been  made 
by  Westborough  County  Water  District  and  by  Coastside 
Water  District,  who  both  initiated  and  publicized  the 
problems  and  took  strong  steps,  including  furnishing 
various  kits,  to  aid  in  a  lessened  water  use. 

We  will  continue  to  monitor  and  stress  water  conserva- 
tion.    During  the  billing  commencing  in  September  we  showed 
our  daily  use  in  gallons  of  water  on  all  bills  within  the 
City  and  County.     This  resulted  in  customer  questions, 
usually  of  surprise,  at  the  amount  consumed.     As  soon  as 
our  next  set  of  water  bills  are  printed,  there  will  be 
space  for  continuing  messages  of  encouragement  for 
continuing  conservation. 

Planning  for  Capital  and  for  Bonds 

As  stated  in  our  presentation  in  December  1975  for 
"Revenue  Requirements  and  Rate  Increase  Analysis5',  we 
have  reexamined  our  needs  for  capital  expenditures  -- 
whether  from  revenue  or  for  bonds.     The  bond  issue 
expenditures  have  been  revised  and  the  needs  for  revenue 
capital  improvements  are  nearly  completed.     Copies  should 
be  available  before  the  end  of  October. 

Water  Sales 

Total  Collections 

September  September 

1976  1975  Decrease 

$2,614,325  $3,188,960  $574,635 

Net  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1976-1977  1975-1976  Increase 

$9,218,005  $8,963,983  $254,022 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three 
enterprises  must  pay  in  September  all  royalties  or 
percentages  of  revenue  through  August  31: 

Santa  Clara  Sand  and  Gravel  $8,275.17 


Crystal  Springs  Golf  Course  $5,881.40 
Sunol  Golf  Course  8,054. 0C 

All  three  lessees  are  current  In  their  payments. 

Delinquent  Accounts 

Delinquencies  outstanding: 

Kenneth  Chapman  $5,673.00 
Harry  M.  and  Jane  Conley  2,388.24 

City  Attorney  is  attempting  to  attach  assets  of 
these  debtors. 

Continuing  Programs 

Safety 

Vehicular  Inspections 

During  the  month  of  September  there  were  3 
accidents  in  1  of  which  the  Department  driver 
was  at  fault.     Cur  frequency  rare  for  all  accidents 
was  20.72  per  million  miles  while  driving  144,763 
miles . 

Industrial  Accidents 

There  were  7  lost  time  injuries  in  September. 
There  is  a  total  of  28  for  the  calendar  year. 

Service  Renewals 

September 
1976 


Replacement  of  old, 
corroded,  or  under- 
sized piping  307 

Meter  Repairs 

CDD  -  all  sizes  345 

Peninsula  (inspected 
and  repaired  as  needed)  9 

Flushing 

There  was  no  flushing  program  for  the  month  of 
September  1976.     Flushing  of  mains  continues  to  be  limited 
to  indicated  problem  areas. 


Fiscal  Year 
1976-1977 

692 

930 
13 
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'A  I  £_  U  T  E  S 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 
George  R.  Moscone,  Mayor 

Room  2  82,  City  Hall 
2:45  p.m. 

November  9,  1976 


COMMISSIONERS 
John  F.  Kenning,  Jr.,  President 
Dennis  V.  Carey,  Vice  President 
H.  We  It  on  Flynn 
Joseph  P.  Byrne 
Lydia  Larsen 


DEPARTMENTS 
Municipal  Railway 
Hetch  Hetchy  Project 
Water  Department 


BUREAUS 

Accounts 

Public  Service 

Personnel  &  Safety 

Transportation 


John  M.  Christensen,  Jr. 
ACTING  GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

Margaret  L.  Brady 
ACTING  SECRETARY 


76-202 


Call  to  Or de r s  2  s  45  p . m « 

Presents  Commissioners  John  F.  Henning,  Jr.,  Dennis  V.  Carey 

xl.  afelton  Flynn,  Joseph  P.  Byrne 

Absents  Commissioner  Lydia  Larsen 

The  minutes  of  the  regular  meeting  of  the  Commission  held  October  2S , 
1976  were  approved. 

RESOLUTION 

AO.   On  motion  of  Flynn,  seconded  by  Byrne,  the 

following  resolution  was  adopted? 

76-0429    W  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges s 

Block  5712,  Lot  22 
Richard  Birch 
$133.54 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne 

0i\  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

76-0430    W  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges; 

Block  1248,  Lot  2  3 
Dewey   Til son 
$303.49 

Votes     Ayes-Henning,  Carey,  Flynn,  3yrne 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

76-04  31    W  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges  s 

Block  1225,  Lot  27 
Ernest  C.  Bjorklund 
$244.14 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

76-0432    W  Lien  and  special  assessments  on  property  for 

unpaid  water  service  charges; 

Block  860,  Lots  37  &  38 
Randall  J.  Nathan 
$310.07 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne 
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On  motion  of  Flynn,  seconded  by  3yrne,  the 
following  resolution  was  adopted? 

Lien  and  special  assessments  on  property  for 
unpaid  water  service  charges  ; 

Block  279,  Lot  3 
TJilliam  Jee 
$738.71 

Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Lien  and  special  assessments  on  property  for 
unpaid  water  service  charges; 

Block  330,  Lot  4 
Bank  of  America 
$369.73 

Votes     Ayes-Kenning,  Carey,  Flynn,  Byrne 


On  motion  of  Carey,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Bid  call  for  IIH  Contract  No.  546  for  construction 
of  building  and  installation  of  equipment 

Vote;     Ayes-Henning ,  Carey,  Flynn,  Byrne 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Collection  of  damage  claims  for  September  in  amount 
of  $349.62 

Vote;     Ayes-Henning ,  Carey,  Flynn,  Byrne 

On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted; 

Professional  services  agreement  with  Garretson, 
Lilmendorf,  Zinov  and  Reiben,  Architects  and 
Engineers  for  construction  of  building  -  maximum 
amount  of  $175,000 

Vote,     Ayes-Henning,  Carey,  Flynn,  3yrne 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted; 

Bid  call  for  HD  Contract  Ho.  1726  for  reservoir 
valve  shaft  renovation 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne 
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On  motion  of  Flynn ,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

76-04  39     W  Completion  of  WD  Contract  No.   169  8  and  approval 

of  credit  modification  in  amount  of  $1,580.25 

Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-0440     ;7  Award  of  12  acre  agricultural  lease  to  Howard  S. 

Kinoshita  ana  William  K.  Haena  for  4  years  at  $12  5 
per  acre  per  year  or  $1,500  per  year 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne 


On  notion  of  Flynn,  seconded  by  .jyrne ,  the 
following  resolution  was  adopted: 

76-0441    W  Vtfrite-off  of  August  uncollectible  accounts 

amount  $6,054.30 

Vote:     Ayes-IIenning,  Carey,  Flynn,  Byrne 


On  motion  of  Carey,   seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-0442    W  Settlement  of  Superior  Court  Ho,  650-102  litigated 

claim  -  amount  $500  -  to  Vickie  Jones ,  et  al 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-04  4  3    M  Approving  Amendment  do.   3  to  professional  services 

agreement  with  DeLeuw,  Cather  and  Company,  increas- 
ing total  payment  from  $109,846  to  $115,412  and 
fixed  fee  from  $3,652  to  $9,166 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne 

Copies  of  tne  above  resolutions  are  on  file  in  the  office  of  the  Acting 
Secretary  of  the  Public  Utilities  Commission. 


********** 


i>Jew  Business : 

Commissioner  Dennis  V.  Carey  announced  a  meeting  of  the  San  Francisco 
Bay  Area  Transportation  Terminal  Authority  at  7:00  p.m.,  this  date, 
in  Room  22  8,  City  Hall,  to  discuss  a  proposed  bus  terminal  at  First 
and  rlission  Streets. 

Commissioner  Carey  noted  that  all  Commissioners  have  received  a  report 
from  Mr.  Oral  L.  iaoore,  General  Manager  of  He  ten  Hetchy  r7ater  and 
Power,  outlining  Hetch  Hetchy  operations  and  storage  conditions. 
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Storage  is  minimal,  and  a  snortage  of    /ater  may  develop  if  there  is 
no  heavy  rainfall.     He  suggested  that  the  Acting  General  Manager  of 
the  /Jater  Department  release  a  statement  pointing  out  the  possible 
water  shortage  and  urging  everyone  to  look  toward  water  conservation. 
He  asked  Kir.  Moore  if  this  particular  information  had  been  released 
to  the  press,  to  which  Mr.  Moore  replied  that  the  report  had  been 
sent  only  to  the  Commissioners. 

Commissioner  John  F.  Henning,  Jr.  stated  that  Commissioner  Carey "s 
comments  were  well  taken,  and  the  public  should  be  advised  of  a  pos- 
sible water  shortage. 

***** 

In  discussion  of  Item  Mo.   7,  President  John  F.  Henning,  Jr.  inquired 

if  there  uare  any  property  owner 3  present, 

Mr.  Ralpxi  Leon  then  spoke,  stating  that  he  represented.  Mr.  Ming  Jig 
t/tfong,  property  owner,  Block  515,  Lot  33,  amount  due  $2  86.09.     Mr.  Leon 
advised  the  Commission  that  this  was  a  hardship  case  in  that  his 
client  owns  a  parcel  of  property  which  was  leased  to  a  laundry.  The 
Water  Department  allowed  the  v/ater  bill  to  be  in  arrears  about  6 
months ,  although  there  is  an  Ordinance  which  provides  that  the  owner 
be  given  notice  after  30  days.     His  client  did  not  know  there  was  an 
outstanding  water  bill  of  $2  86.09.     Mr.  Leon  said  his  client  would 
greatly  appreciate  a  reduction  of  the  water  bill,  and  suggested  a 
figure  of  $200. 

In  answer  to  a  question  from  Commissioner  Henning,  Mr.  Leon  stated  the 
lessee  was  to  pay  the  utilities.     The  lessee  was  moved  out  by  the 
Internal  Revenue  Service,  and  a  lien  was  placed  against  the  entire 
laundry.     The  bill  is  for  v/ater  used  while  the  lessee  was  on  the  pre- 
mises . 

At  this  point  Mr.  Kenneth  R.  Boyd,  Acting  General  Manager  of  the 
Water  Department,  advised  the  Commission  concerning  collection  acti- 
vities.    He  stated  v/ater  bills  are  issued  bi-monthly,  and  the  second 
bill  would  be  for  4  months'  water,  and  the  account  would  be  considered 
current  until  the  second  bill  had  been  mailed.     About  20  percent  of 
the  accounts  are  paid  at  tiie  end  of  2  months ,  and  many  go  over  4 
months.     Representatives  make  calls,  urging  payment  of  delinquent 
accounts.     Mhen  a  business  closes  down  the  lien  procedure  is  followed 
and  the  water  is  shut  off. 

After  further  discussion,  McMorris  M.  Dow,  Deputy  City  Attorney,  ad- 
vised that  any  compromise  of  the  bill  must  go  before  the  Commission. 
Commissioner  Henning  instructed  personnel  of  the  Jater  Department  to 
discuss  bill  with  Mr.  Leon,  and  make  a  recommendation  to  the  Commis- 
sion. On  motion  of  Commissioner  Carey,  seconded  by  Commissioner  Flynn, 
Commission  unanimously  voted  to  continue  the  matter  until  the  next 
meeting . 

At  this  point  Chair  acknowledged  the  presence  of  Mr.  Kevin  Bray,  owner 
of  Block  3549,  Lot  52,  amount  due  $148.26?  and  of  Mrs.  Archibald, 
owner  of  Block  7088,  Lot  51,  amount  due  $110.42.     Mrs.  Archibald 
stated  her  tenant  had  left  without  paying  the  water  bill,  and  in 
September  sne  received  a  letter  that  it  was  delinquent  and  a  lien  was 
to  be  placed  against  the  property.     She  asked  why  she  wasn't  notified 
earlier.     Mr.   3oyd  explained  that  water  utilities  generally  take  re- 
quests for  service  over  the  telephone.     If  there  were  a  requirement  to 
notify  the  owner  on  any  delinquency,  it  would  mean  that  on  initial 
request  the  owner's  name  and  address  would  have  to  be  obtained,  and 
this  would  have  to  be  checked  with  the  Assessor's  Office.  Additional 
bookkeeping  would  have  to  be  maintained  to  send  a  water  bill  to  owner. 
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Commissioner  tfenning  suggested  that  these  two  matters  be  continued 
and  a  recommendation  from  the  Water  Department  be  submitted.  On 
motion  of  Commissioner  Carey,  seconded  by  Commissioner  Flynn,  the 
Commission  unanimously  voted  to  continue  these  two  items  tc  the  next 
meeting . 

***** 

Resolution  r-Jo.   76-0437,  approval  to  execute  a  contract  for  profes- 
sional consulting  architectural  services  with  Garretson,  Elmendorf, 
Zinov  and  Reiben,  for  construction  of  a  new  Suburban  Headquarters 
Building  in  Millbrae,  in  maximum  amount  of  $175,000   (1972  Water  Bond 
Fund)  . 

Responding  to  a  question  from  Commissioner  Kenning,  Mr.  Boyd  stated 
that  7  consultants  were  interviewed,  and  4  were  rejected.  Commissioner 
H.  Welton  Flynn  noted  that  some  firms  were  not  responsive,  and  some 
did  not  quote  figures.     Commissioner  Flynn  added  that  the  question  of 
affirmative  action  he  raised  at  the  time  of  staff  recommendation  has 
been  resolved.     Mrs.  Margaret  L.  Brady,  Acting  Secretary,  added  that 
all  proposals  are  available  in  the  office  of  the  Public  Utilities 
Commission. 

Mr.  Boyd  stated  that  the  firm  of  Garretson,  Elmendorf,  Zinov  and 
Reiben  made  the  only  firm  lump  sum  bid. 

***** 

Resolution  76-0439,  accepting  as  satisfactorily  completed  work  under 
WD  Contract  No.  1698,  laying  of  8-inch  ductile  iron  main  in  Sutter 
Street  between  Larkin  and  Jones  Streets,  allowing  47  working  days 
unavoidable  delay;  approving  credit  modification  of  $1,580.25?  and 
autnorizing  final  payment  of  $4,477.05  to  Underground  Construction 
Company,  contractor. 

Commissioner  Joseph  P.  Byrne  asked  why  the  contractor  had  to  wait  5 
days  for  the  chlorination  crew  to  show  up.     Mr.  Boyd  replied  that  in 
chlorinating  mains  standard  practice  is  to  insert  chlorine,  and  leave 
it  in  contact  with  the  main  for  at  least  24  hours.     This  procedure  is 
accomplished  in  segments  -  "1  day  here  and  1  day  there."    Mains  cannot 
be  put  into  service  without  chlorination. 

Commissioner  Byrne  then  inquired  regarding  the  11  days  needed  for  con- 
nections by  the  San  Francisco  Water  Department.     To  this  question  Mr. 
Boyd  replied  that  standard  specifications  for  the  Water  Department 
allow  2  days  for  a  connection.     When  several  connections  are  needed, 
as  in  this  contract,  14  days  could  be  required.     It  is  also  necessary 
that  residents  be  notified  24  hours  in  advance. 

Commissioner  Byrne  stated  these  matters  should  be  considered  in  the 
initial  bid.     He  pointed  out  that  contracts  were  let  at  San  Francisco 
General  Hospital  and  at  San  Francisco  International  Airport  where  the 
City  is  being  sued  for  damages  due  to  delays.     There  have  been  2  or  3 
successful  suits.     Every  time  a  contractor  is  given  16  days  for  delays 
he  could  come  back  and  sue  the  City  for  extended  overhead  for  those 
days . 

Mr.  Boyd  answered  that  this  type  of  delay  is  spelled  out  in  the  speci- 
fications that  the  contractor  receives,  and  he  knows  about  it  ahead  of 
time.     He  may  expect  up  to  a  2  day  delay,  although  the  Water  Depart- 
ment tries  to  order  the  work  so  that  he  is  not  delayed.  Commissioner 
Flynn  explained  that  on  several  occasions  City  has  made  final  payment 
in  spite  of  contract  delays.     He  asked,  "If  the  contractor  comes  in 
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and  says  he  was  delayed  by  the  City,  are  we  excused?"     McMorris  M. 
Dow,  Deputy  City  Attorney,  answered  that  when  final  payment  is  pre- 
sented to  the  contractor,  he  releases  the  City  from  liability. 


Resolution  76-0440,  awarding  12-acre  Water  Department  agricultural 
lease  to  Howard  S.  Kinoshita  and  William  X.  Haena,  term  4  years  com- 
mencing November  1,  1976,  rental  $125  per  acre  per  year  or  $1,500  per 
annum   (re -calendared)  . 

In  discussion  of  this  item,  Mr.  Boyd  stated  the  matter  was  not  put  out 
to  rebid.     However,  Water  Department  personnel  investigated  and  made 
inquiries  to  see  if  anyone  eise  was  interested.     No  one  would  bid  a 
higher  amount,  and  although  the  parcel  covers  20  acres,  only  12  acres 
are  usable. 

Upon  motion  of  Commissioner  Carey,  seconded  by  Commissioner  Flynn ,  the 
resolution  was  unanimously  approved. 


*  *  *  *  * 


***** 


THEREUPON  THE  MEETING  ADJOURNED 


-  3s 15  p.m. 


Margar&t  L.  Brady 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

  76-8129 


RESOLUTION  No. 


WHEREAS,  by  Resolution  No.   76-0399,  pursuant  to  Ordinance 
No.  450-73,   as  amended,   authorizing  creation  of  liens  for  unpaid 
water  bills,   this  Commission  set  November  9,   1976  at  2:30  p.m.  as 
the  date  and  time  for  hearing  the  report  of  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  on  delinquent  customer 
accounts  in  excess  of  $100.00,   and  any  protests  of  objections 
thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  Water  Department,   a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,  no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,   and  no  payment  in  full  has  been  received, 

OR 

WHEREAS,  the  Commission  has  heard  protest  or  objection  from 

  relative  to  Item  3  of 

said  report,   and  finds  that  the  said  protest  or  objection  is  not 
sufficient  to  cause  said  Item  not  to  be  confirmed,   now,  therefore 
be  it 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 

Item  3      Richard  Birch  $133.54        Block  #5712,  Lot  #22 

and  be  it  further 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

NOVEMBER  Q  1976^ 

at  its  meeting  of   '         J   1  /2 


ACT  I NG  Secret^/ mwl  Auluaini  Ointial  Manage* 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF.SAN  FRANCISCO 
RESOLUTION  No. 


IF  SAN  FRANCISCO 

76-0430 


WHEREAS ,  by  Resolution  No.   76-0399,  pursuant  to  Ordinance 
No.   450-73,   as  amended,   authorizing  creation  of  liens  for  unpaid 
water  bills,   this  Commission  set  November  9,   1976  at  2:30  p.m.  as 
the  date  and  time  for  hearing  the  report  of  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  on  delinquent  customer 
accounts  in  excess  of  $100.00,  and  any  protests  of  objections 
thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  Water  Department,  a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,  no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,  and  no  payment  in  full  has  been  received, 

OR 

WHEREAS,  the  Commission  has  heard  protest  or  objection  from 

 relative  to  Item  5  of 

said  report,  and  finds  that  the  said  protest  or  objection  is  not 
sufficient  to  cause  said  Item  not  to  be  confirmed,  now,  therefore 
foe  it 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 

Item     5  Dewey  Wilson  $303.49        Block  #1248,  Lot  #23 

and  be  it  further 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^.NOVEMBER  9 


at  its  meeting  of- 


■M  \ — c: 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION 


M„  76-0431 


WHEREAS,  by  Resolution  No.   76-0399,   pursuant  to  Ordinance 
No.  450-73,   as  amended,   authorizing  creation  of  liens  for  unpaid 
water  bills,   this  Commission  set  November  9,   1976  at  2:30  p.m.  as 
the  date  and  time  for  hearing  the  report  of  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  on  delinquent  customer 
accounts  in  excess  of  $100.00,   and  any  protests  of  objections 
thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  Water  Department,  a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,  no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,   and  no  payment  in  full  has  been  received, 

OR 

WHEREAS,  the  Commission  has  heard  protest  or  objection  from 

  relative  to  Item  6  of 

said  report,   and  finds  that  the  said  protest  or  objection  is  not 
sufficient  to  cause  said  Item  not  to  be  confirmed,  now,  therefore 
be  it 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 

Item  .6      Ernest  C.  Bjorklund        $244.14        Block  #1225,  Lot  #27 

and  be  it  further 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  76-0432 


WHEREAS ,  by  Resolution  No.   76-0399,   pursuant  to  Ordinance 
No.   450-73,   as  amended,   authorizing  creation  of  liens  for  unpaid 
water  bills,   this  Commission  set  November  9,   1976  at  2:30  p.m.  as 
the  date  and  time  for  hearing  the  report  of  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  on  delinquent  customer 
accounts  in  excess  of  $100.00,   and  any  protests  of  objections 
thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  W^.ter  Department,   a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

. 

WHEREAS,  no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,  and  no  payment  in  full  has  been  received, 

OR 

WHEREAS,  the  Commission  has  heard  protest  or  objection  from 

 _     £_  relative  to  Item  7  of 

said  report,   and  finds  that  the  said  protest  or  objection  is  not 
sufficient  to  cause  said  Item  not  to  be  confirmed,  now,  therefore 
be  it 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 


Item  7  Randall  J.  Nathan 
and  be  it  further 


$310.07       Block  #860,   Lot  #37  &  #38 


RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF^AN^  FRA^ICJ^J.., 


RESOLUTION  No.. 


WHEREAS ,  by  Resolution  No.   76-0399,  pursuant  to  Ordinance 
No.  450-73,   as  amended,   authorizing  creation  of  liens  for  unpaid 
water  bills,  this  Commission  set  November  9,   1976  at  2:30  p.m.  as 
the  date  and  time  for  hearing  the  report  of  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  on  delinquent  customer 
accounts  in  excess  of  $100.00,   and  any  protests  of  objections 
thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  Water  Department,   a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,  the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,  no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,   and  no  payment  in  full  has  been  received, 

OR 

WHEREAS,  the  Commission  has  heard  protest  or  objection  from 

  relative  to  Item  11  of 

said  report,   and  finds  that  the  said  protest  or  objection  is  not 
sufficient  to  cause  said  Item  not  to  be  confirmed,   now,  therefore 
be  it 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 

Item  11  William  Jee        $788,71        Block  #279P  Lot  #3 

and  be  it  further 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,76-0434 


RESOLUTION  No.J 


WHEREAS ,  by  Resolution  No.   76-0399,   pursuant  to  Ordinance 
No.   450-73,   as  amended,   authorizing  creation  of  liens  for  unpaid 
water  bills,   this  Commission  set  November  9,   1976  at  2:30  p.m.  as 
the  date  and  time  for  hearing  the  report  of  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  on  delinquent  customer 
accounts  in  excess  of  $100.00,   and  any  protests  of  objections 
thereto,  and 

WHEREAS,  by  confirming  the  report  of  the  General  Manager 
and  Chief  Engineer,  Water  Department,   a  special  assessment  lien 
is  created  against  the  parcel  described  in  said  report  for  the 
amount  therein  stated,  and 

WHEREAS,   the  Secretary  mailed  notice  of  this  hearing  to 
the  owner  of  the  parcel  hereinafter  described  not  less  than  ten 
days  prior  to  the  date  of  this  hearing,  and 

WHEREAS,   no  protest  or  objection  has  been  made  to  said 
report  at  this  hearing,   and  no  payment  in  full  has  been  received, 

OR 

WHEREAS,  the  Commission  has  heard  protest  or  objection  from 

_   relative  to  Item  12  of 

said  report,  and  finds  that  the  said  protest  or  objection  is  not 
sufficient  to  cause  said  Item  not  to  be  confirmed,  now,  therefore 
oe  it 

RESOLVED,  that  this  Commission  hereby  confirms  said  report 
as  to  the  following  Item  thereof: 

Item    12      Bank  of  America  $369.73      Block  #330,  Lot  #4 

and  be  it  further 

RESOLVED,  the  Secretary  is  directed  to  verify  the  confirmed 
report  in  form  sufficient  to  meet  recording  requirements,  and  to 
record  said  verified  report  in  the  County  Recorder's  Office  as 
soon  as  practicable  and  to  file  a  certified  copy  with  the  Controller 
and  the  Tax  Collector  within  ten  days. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  76=0435 


WHEREAS ,  Under  Hetch  Hetchy  Contract  No.  546,  a 
building  is  to  be  constructed,  and  transit  power  substation 
equipment  is  to  be  installed  under  the  Power  Improvement 
Program,  with  financial  assistance  from  the  Federal  Government; 
and 

WHEREAS,  The  Department  of  City  Planning  has 
reviewed  all  14  substations  required  for  the  Power  Improvement 
Program,  and  determined  that  they  could  not  have  a  significant 
effect  on  the  environment  and  that  no  environmental  impact 
report  is  required;  and  issued  a  Negative  Declaration  containing 
this  finding  on  April  19,  1974  covering  Randolph  Substation; 
now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  bid  call  for  Hetch 
Hetchy  Contract  No,  546,  Randolph  Substation,  Construct 
Building  and  Install  Equipment;  and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to 
the  concurrence  of  the  Urban  Mass  Transportation  Administration 
of  the  U0  S,  Department  of  Transportation „ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 
RESOLUTION  No. 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  September,  1976. 

Bureau  of  Delinquent  Revenue  $3^9.62 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  SAN  FRANCISCO 

76-0437 

RESOLUTION  No.  '  ^  tLJ±±L.e 


WHEREAS,  There  is  included  in  the  1972  Water  Bond 
Fund  an  approved  project  to  construct  new  headquarters 
facilities  for  the  Suburban  Division  of  the  San  Francisco 
Water  Department.     The  existing  structures  are  deteriorated 
and  do  not  have  sufficient  working  area  to  meet  current 
operational  demands,  and 

WHEREAS,  A  modern  scientific  water  purification 
testing  laboratory  within  the  headquarters  facilities 
will  enable  the  San  Francisco  Water  Department  to  comply 
with  the  Environmental  Protection  Agency's  mandate  to 
provide  a  laboratory  conforming  to  the  standards  of  the 
"Safe  Drinking  Water  Act"  that  becomes  effective  in 
December  1976,  and 

WHEREAS,  In  order  to  start  this  project,  funds 
were  requested  and  approved  for  the  hiring  of  a  consulting 
architectural  firm,  and 

WHEREAS,  A  negative  impact  declaration  was  issued 
for  the  proposed  work  by  the  San  Francisco  Planning 
Commission  on  March  26,   1976,  and 

WHEREAS,  On  February  3,  1976  the  General  Manager 
and  Chief  Engineer  of  the  Water  Department  created  a 
committee  to  interview  prospective  consultants  and 
recommend      the  most  qualified  firm  for  awarding  a  contract 
for  architectural  services  in  accordance  with  Public 
Utilities  Commission  and  Water  Department  directives,  and 

WHEREAS,  On  September  28,  1975,  the  Public  Utilities 
Commission  authorized  the  General  Manager  of  Public  Utilities 
to  authorize  the  General  Manager  of  the  San  Francisco  Water 
Department  to  negotiate  a  detailed  scope  of  work  and  an 
appropriate  fee  with  Garretson,  Elmendorf,  Zinov  and  Reiben, 
leading  to  a  professional  services  contract  to  be  placed 
before  the  Public  Utilities  Commission  for  their  approval, 
in  accordance  with  Public  Utilities  Commission  Resolution 
No.  76-0377. 

RESOLVED,  That  this  Commission  hereby  approves  the 
execution  of  a  contract  for  professional  consulting 
architectural  services  with  the  firm  of  Garretson,  Elmendorf, 
Zinov  and  Reiben,  Architects  and  Engineers  in  the  total 
amount  of  $175,000.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No7(}'~"Q(L38 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.   172  6  -  Renovation  of 
San  Antonio  Reservoir  Valve  Shaft 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)   of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  la,  lb  and 
If  as  set  forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission 
on  July  25,  1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  NO  v  Ll7?  rJ:l: {  9  19?fr>^  

xetlJy~a 


ACT\:  SecreiJ/y  -ri1  *f-"1?  1  Mniniffnr. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 

76-0438 

RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts 
the  work  as  satisfactorily  completed;  approves 
Credit  Modification  of  Contract  in  the  amount  of 
$1,580.25;  approves  Final  Payment  in  amount  of 
$4,477.05,  in  favor  of  Underground  Construction 
Company  under  Water  Department  Contract  No.  WD-1698, 
Laying  of  8-Inch  Ductile  Iron  Main  in  Sutter  Street 
between  Larkin  and  Jones  Streets,  and  allows  47 
working  days  unavoidable  delay  due  to  3  days  of 
adverse  weather  conditions,  28  days  due  to  City 
labor  dispute,  5  days  waiting  for  chlorination  by 
San  Francisco  Water  Department  and  11  days  waiting 
for  connections  by  San  Francisco  Water  Department. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


r 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Nn ,76— 0440 


WHEREAS,  A  Lease  Auction  by  oral  bid  was  conducted 
on  August  19,   1976  and  attended  by  approximately  fifty 
interested  persons;  and 

WHEREAS,   HOWARD  S.   KINOSHITA  and  WILLIAM  K .  HAENA 
were  the  highest  responsible  bidder  for  a  12  farmable  acre 
agricultural  lease;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  the  execution  of  a  12 
farmable  acre  agricultural  lease  to  HOWARD  S.  KINOSHITA  and 
WILLIAM  K.  HAENA   (Copies  of  which  lease  are  on  file  with 
Commission's  Secretary)   of  certain  Water  Department  property 
located  in  Alameda  County   (Water  Department  Drawing  No.  B- 
1778)   for  a  term  of  four  years,  commencing  November  1,  1976, 
at  an  annual  rental  of  $1,50  0.00,  subject  to  all  the  terms 
and  conditions  set  forth  in  said  lease;  and  be  it 

FURTHER  RESOLVED,  That  Lessee  has  an  option  to  ex- 
tend the  lease  term  for  two  successive  periods  of  four  years 
each,   subject  to  mutual  agreement  of  the  lease  rental. 


at  its  meeting  of. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

197(3   ^  * 


ACTING 


Secret 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


76-0441 


RESOLVED,   That  this  Commission,   on  the  recommendation 
of7  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 
ment-. General  Manager,   and  the  City  Attorneys ,  hereby  approves 
the  write-off  of  Uncollectible  Account  :;  Receivables"  which 
are  more  than  ninety  days  past  due,  month  of  August,   .1976  in 
the  amount  of  $6,054.30  per  San  Francisco  Water  Department 
list   of  August:    31,    1976 . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  J  /■  '    


- '  'NG Secrecy  cmd  Assistum  &ener-ai-Ma-nagcr> 

> » . . . 
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PUBLIC  UTILITIES  COMMISSION 


RESOLVED,  That  on  recommendation  of  the  General 


Manager  of  Public  Utilities,  the  Acting  General  Manager 

of  the  San  Francisco  Water  Department,  the  Chief  Claims  Agent 

thereof  and  the  City  Attorney,  this  Commission  approves 

settlement  of  the  litigated  claim  of  Vickie  Jones,  et  al 

in  the  amount  of  $500.00;  and  be  it  further 


the  Controller  to  allot  funds  and  to  draw  warrant  against 
such  funds  as  are,  or  will  be,  legally  available  in  payment 
of  said  claim  against  the  San  Francisco  Water  Department. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


RESOLVED,  That  this  Commission  hereby  request 


at  its  meeting  of. 


NOVEMBER 


0    1976  f- 


ACTING  Secretary*** 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANC  I  SCO 

RESOLUTION  No.  76-0443 


WHEREAS,  An  Agreement  for  providing  professional  services 
in  connection  with  Design  of  Twin  Peaks  Tunnel  Repairs  has  been  entered 
into  between  this  Commission  and  the  firm  of  De  Leuw,  Cather  and  Com- 
pany; and 

WHEREAS,  Under  the  terms  of  Amendment  No.  2  to  the  pro- 
fesssional  services  agreement,  The  Consultant  has  prepared  plans  and 
specifications  for  repair  to  the  Twin  Peaks  Tunnel  crown;  and 

WHEREAS,  The  Agreement  is  to  be  further  modified  to  require 
the  Consultant  to  assist  in  the  preparation  of  the  plans  and  speci- 
fications for  epoxy  and  expansive  grout  repairs;  and 

WHEREAS,  Total  payment  to  the  Engineer  will    be  increased 
from  the  original  agreement  as  modified  by  Amendment  No.  2  of  $109,846 
to  $115,412  with  fixed  fee  increased  from  $8,652  to  $9,166;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  Amendment  No.  3  to  the 
Agreement  with  the  Consultant,  De  Leuw,  Cather  and  Company,  to  under- 
take the  additional  professional  services  required. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
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1 


Report  of  Trips  Lost 

The  statistics  presented  below  indicate  service  failures  due  to  an  absence  of 
sufficient  operators  and  equipment  to  fill  schedules. 


10/5/  thru  10/50/76 
10/5  thru  11/1/75 
Difference 
Percent 


10/5  thru  10/50/76 
10/5  thru  11/1/75 
Difference 
Percent 


6,750 
4,415 
2 , 555 
52.9 


A.M. 

p.: 

i . 

TOTAL 

Oper. 

Equip . 

Oner . 

Equip . 

Oner. 

Equip . 

662 

6,033 

1,515 

3 ,  o9  3 

2,176 

14,431 

1,219 

5,196 

2,046 

2 , 792 

3,265 

5 , 933 

(557) 

O    p  p  *■> 
£.  ,  OS*  it 

(551) 

5,601 

(1 ,0S9) 

3,495 

(45.7) 

90.5 

(26.0) 

200.6 

(55.4) 

141.3 

A.M. 

Total 

P.M.  Total 

Total 

Oper. 

£  Equip. 

Oper.  § 

Equip . 

Oper.  § 

Equip . 

9,903 
4,858 
5,070 
104.8 


16,657 
9,255 
7,404 


The  comparisons  show  the  result  of  freezing  mechanic,  etc.,  requisitions  and  in- 
adequate preventive  and  corrective  maintenance  programs  due  to  a  lack  of  adequate 
manpower,  parts,  and  tools. 


bUREAU  OF  ACCOUNTS 
Revenue  Passengers 


1976 

1975 

Difference 

Percent 

Number  of  workdays  in  month 

21 

22 

Total  revenue  passengers 

9,541,543 

10,592,232 

(850,759) 

(3.2) 

Fast  Pass  passengers 

1,716,029 

2,022,916 

(506,837) 

(15.2) 

Fast  Passes  sold 

35,021 

41,284 

(  6,263) 

Senior  Pass  passengers 

393,600 

324,625 

63,975 

21.2 

Senior  Passes  sold 

7,872 

6,625 

1,247 

Passenger  Revenue 

1976 

1975 

Difference 

Percent 

$2,037,585 

$2,225,575 

($185,790) 

(3.4) 

BUREAU  OF  PUBLIC  SERVICE 

Passenger  Information  Service 

1976 

1975 

Difference 

Percent 

Passenger  service  reports 

95 

81 

12 

14.8 

Total  complaints 

5,426 

2,711 

715 

26.4 

Commendations 

155 

170 

(17) 

(10.0) 

Information  calls  registered 

79,524 

75,577 

5,947 

5.2 

Information  calls  processed 

72,516 

68,612 

5,704 

5.4 

Information  calls  lost 

7,208 

6,965 

245 

5 . 5 

Calls  processed  as  a  percent 

of  calls  registered 

90.9?5 

90.8% 

.1 

.1 

BUREAU  OF  TRANSPORTATION  -  PLANNING  DIVISION 


Muni  Metro  Operations  Planning 

Work  continued  on  the  RAPTRAN  computer  simulation  program,  adapted  for  use  in 
testing  simulated  operation  of  Light  Rail  Vehicles  in  the  Market  Street  subway. 
The  program  is  now  operational ,  and  testing  of  alternative  headways  has  now 
begun.    Development  of  Muni  Metro  personnel  requirements  also  continued  in  October. 

Peninsula  Transit  Alternatives  Study  Project  (PENTAP) 

A  member  of  the  Planning  Division  staff  serves  on  the  Technical  Advisory  Committee 
to  this  study,  which  will  determine  the  level  and  scope  of  transit  development  in 
the  Peninsula  Corridor  between  San  Francisco  and  San  Jose.    The  range  of  options 
has  been  narrowed  to  five  as  the  Project  Committee  has  successively  ruled  out  of 
consideration  other  proposals,  including  the  extension  of  BART  to  San  Jose  from 
Daly  City.    Alternatives  still  under  study  are:    A:  existing  system;  B:  upgraded 
SP  and  bus  service;  C:  upgraded  SP  and  bus  service,  with  an  extension  of  BART  to 
the  San  Francisco  International  Airport  and  a  bus-SF-BART  interchange  at  San  Bruno; 
D:  a  substantially  upgraded  suburban  rail  service  based  on  the  addition  of  a  third 
track  to  the  present  SP  mainline,  and  the  improvement  of  bus  service;  E:  extension 
of  BART  to  the  airport,  operation  of  an  intensive  bus  service,  and  abandonment  of 
SP  service.    The  study  will  be  concluded,  and  recommendations  made  to  the  Metropo- 
litan Transportation  Commission  in  late  December. 


Handicapped  Access 

The  staff  consultant  made  available  to  the  Railway  under  the  Metropolitan  Transpor- 
tation Commission's  "rent-a-planner"  program  has  been  given  responsibility  for 
elderly  and  handicapped  access  planning.    During  the  month  of  October,  he  was 
assigned  to  attend,  on  the  Muni's  behalf,  a  course  on  handicapped  problems  conducted 
through  City  College  of  San  Francisco  at  the  California  League  for  the  Handicapped. 
He  has  contributed  to  the  journal  "Passenger  Transport"  an  article  on  the  Railway's 
proposals  and  efforts  to  give  better  transit  access  to  the  handicapped,  and  has 
begun  staff  work  relative  to  the  implementation  of  the  Public  Utilities  Commission's 
September  28,  1976,  Resolution  (76-05S5)  on  handicapped  access  to  Municipal  Railway 
services . 


TRAN SPORT AT I ON  DEPARTMENT 
Inspectors'  Activity 

Number  of  Citations  Issued      Difference  Percent 

10/5  thru  10/5  thru 

10/50/76  11/1/75 

Illegal  parking  in  bus  zones        1,712  1,701  11  .7 

Operators'  rule  violations              526  595  (69)  (H.6) 

General  Sign-up 


Operators  commenced  a  general  sign-up  on  Wednesday,  October  27,  1976.    The  effective 
date  is  November  21,  1976.    The  route  changes  involved  are  described  below  in  the 
Schedules  Department  portion  of  the  report. 


(2) 


SCHEDULES  DEPARTMENT 

New  Lines  and  Realignments 

Tlie  efforts  of  long  months  of  planning  and  public  hearings  have  finally  resulted 
in  the  establishment  of  three  new  lines,  abandonment  of  one,  rerouting  of  three, 
and  a  service  extension  on  one.    The  effective  dates  of  the  changes  noted  below 
are  November  21  for  all  but  Lines  91  and  92,  which  change  on  November  22. 

Line  54  Williams  (new) 

This  line  will  fill  gaps  in  our  service  for  the  Bay view  and  Silver -Terrace  neigh- 
borhoods.   One  coach  will  operate  the  line  between  6  a.m.  and  3  p.m.  every  day  on 
a  thirty-minute  headway.    The  route  is  a  continuous  trip  from  the  only  terminal  on 
Bacon  at  San  Bruno  via  Dacon,  Phelps,  Vesta,  Thornton,  Eridgeview,  Topeka,  Reddy, 
Williams,  Van  Dyke,  Ingalls,  Revere,  Lane,  Williams,  Reddy,  Topeka,  Bridgeview, 
Thornton,  Vesta,  Phelps,  Dacon,  Girard,  Burrows,  Goettingen,  Bacon  to  San  Eruno. 

Line  70  Lake  Merced  (new) 

This  line,  which  almost  circles  Lake  Merced,  provides  service  to  the  new  communities 
of  Lake  Merced  Hills  and  John  Muir  Apartments  and  to  the  recreational  facilities 
of  Lake  Merced,  San  Francisco  Zoo,  Recreation  Center  for  the  handicapped,  and  Fort 
Funston.    Except  for  20- minute  headways  during  the  peak  periods,  the  line  will  have 
40-minute  headways  and  provide  service  from  6:40  a.m.  to  10:00  p.m.  on  weekdays 
and  Saturdays  and  from  10:00  a.m.  to  6:00  p.m.  on  Sundays  and  holidays.    The  route 
is  a  continuous  trip  from  the  only  terminal  on  West  Portal  Avenue  at  Sloat  Boulevard 
via  West  Portal  Avenue,  15th  Avenue,  Portola  Drive,  Junipero  Serra  Boulevard, 
Winston  Drive,  Lake  Merced  Boulevard,  Zoo  Road,  Skyline  Boulevard,  John  Muir  Drive, 
Lake  Merced  Boulevard,  brotherhood  Way,  Junipero  Serra  on -ramp  (North) ,  Junipero 
Serra  Boulevard,  19th  Avenue,  Winston,  Junipero  Serra  Boulevard,  '.'est  Portal  Avenue 
to  Terminal . 

Line  77  Brotherhood  Way  (abandoned) 

This  line  is  abandoned  because  Line  17  Park  Merced  and  the  new  Line  70  Lake  Merced 
cover  Line  77's  route  which  only  ran  on  Wednesdays,  Fridays,  and  Saturdays. 

Line  92  Balboa  Park  Shuttle  (new) 

This  line  will  provide  service  for  patrons  in  the  vicinity  of  Ocean  Avenue  with 
direct  service  to  the  Balboa  Park  Station.    This  service  is  being  initiated  as  an 
interim  measure  until  extension  of  Line  "K"  to  the  BART  station.      The  route  is 
from  Junipero  Serra  and  Sloat  Boulevards,  via  Junipero  Serra,  Ocean  Avenue,  Geneva 
Avenue,  Delano,  Niagara,  San  Jose  Avenue,  Geneva  to  BART  Balboa  Park  Station.  Return 
via  Geneva,  Ocean  Avenue,  19th  Avenue,  Sloat  Boulevard,  and  Junipero  Serra  Boulevard 
to  terminal . 

The  hours  of  operation,  on  weekdays  only,  with  a  ten-minute  headway,  are  as  follows: 

From  Junipero  Serra  and  Sloat  6:35  a.m.  to  8:25  a.m. 

4:12  p.m.  to  5:42  n.m. 

From  Balboa  Park  BART  Station  6:49  a.m.  to  3:19  a.m. 

3:55  p.m.  to  5:55  p.m. 


(3) 


SCHEDULES  DEPARTMENT  (Cont'd) 


Line  56  Miraloma  (reroute) 

Line  36  is  being  rerouted  to  provide  direct  service  to  the  BART  Balboa  Park  Station 
from  Miraloma  Park  and  the  outer  Mission  District.    The  route  is  from  Sickles  and 
Mission  via  Sickles,  Huron,  Mission,  Geneva,  Phelan  Avenue,  Judson,  Foerster, 
Teresita  Boulevard,  Portola  Drive,  Woods ide  Avenue,  Laguna  Honda  Boulevard,  Clarendon, 
Panorama,  Marview,  Skyview,  City  View,  Panorama,  Olynpia  V.'ay,  Clarendon,  Laguna  Honda 
boulevard  to  Forest  iiill  Station.    Return  via  Laguna  iionda  Coulevard,  Woodside  Avenue, 
Portola  Drive,  Fovv'ler,  Teresita  Boulevard,  Foerster,  Judson,  Phelan,  Geneva,  Mission, 
Sickles  to  terminal. 

The  above  route  operates  on  varying  headways—weekdays  from  5:48  a.m.  to  3:55  p.m., 
with  this  exception:    On  Saturdays,  Sundays,  and  holidays,  the  Mission  Street  portion 
of  the  route  is  omitted  and  the  southern  terminal  is  at  Geneva  and  Mission.  Every 
day  tiie  service  operates  from  the  Geneva  and  Mission  terminal  from  9:07  p.m.  to 
12:07  a.m. 

The  previous  southern  portion  of  the  route  over  Plymouth  Avenue  is  abandoned  by 
Line  56,  but  becomes  a  portion  of  the  extended  Line  31  Bacon. 

Line  81  Bacon  (reroute) 

Line,  81  is  being  extended  so  that  its  cross-town  service  is  improved  by  providing 
a  direct  line  between  the  Ingleside  and  Bayview  Districts  that  includes  stops  at 
City  College  and  the  BART  Balboa  Park  Station.    Connections  are  made  with  the 
following  other  Muni  lines:    M  at  Broad;  28  at  Plymouth;  K  and  92  at  Ocean;  26,  26X, 
and  56  at  Geneva  and  San  Jose  (BART  Balboa  Park  Station);  12,  14,  14L,  and  14X  at 
Mission;  52  at  Naples  and  at  Avalon;  25  and  30X  at  San  Bruno;  and  15  at  Third.    Line  81 
replaces  Line  56  on  Plymouth  Avenue. 

The  route  is  from  Broad  and  Plymouth  via  Plymouth,  Ocean,  Geneva,  San  Jose,  Ocean, 
Persia,  Athens,  Avalon,  Felton,  University,  V/oolsey,  ilolyoke,  Bacon,  San  Bruno, 
Paul,  Third,  Keith  to  terminal.    Return  via  Keith,  Fitzgerald,  Griffith,  Oilman, 
Paul,  San  Bruno,  Bacon,  Ilolyoke,  Woolsey,  University,  Felton,  Avalon,  Moscow,  Persia, 
Ocean,  San  Jose,  Geneva,  Ocean,  through  Phelan  Loop,  Ocean,  Plymouth,  Broad,  Capitol, 
Sadowa,  Plymouth  to  Broad.    Hours  of  operation  are  as  follows: 

Weekdays:     varying  headways,  6:00  a.m.  to  midnight 
Saturdays:  50»minute  headway,  6:00  a.m.  to  midnight 
Sun.  q  iiol:  50-minute  headway,  8:00  a.m.  to  midnight 

Line  91  Stonestown  (reroute) 

In  its  brief  history,  this  line  has  had  three  routes.    This  fourth  route  is  nutting 
the  line  back  on  its  second  route  alignment.    The  third  route,  via  the  southern 
part  of  Lake  Merced  Boulevard,  was  intended  to  be  temporary  until  Line  70  Lake  Merced 
went  into  operation.     Line  91  operates  weekdays  only  from.  5:47  a.m.  in  Stonestown 
to  the  BART  Daly  City  Station,  and  the  last  returning  trip  leaves  at  9:04  p.m. 

Line  21  Hayes  (service  extension) 

The  short  line  terminal  at  Third  and  Market,  which  was  used  at  night  and  on  weekends, 
is  being  discontinued  in  favor  of  routing  the  buses  to  the  Ferry  Terminal  (the  line's 
regular  downtown  terminal)  during  all  hours  of  operation. 
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CLAIMS  DEPARTMENT 


Claims  Settlements 


Budgeted  July  1,  1976  to  June  30,  1977 


Settled  Jul-Sep. 
Settled  in  October 

Balance 


306  claims 
152  " 
458 


$1,157,246 
275,085 
$1,430,531 


$3,036,000 


1,450,551 
$1,605,669 


Settled  Jul-Oct 
1975-76 


5G4  claims 


1,065,707 


Difference 


(126) 
(21.6%) 


$  564,624 


54 . 2% 


EQUIPMENT  DEPARTMENT 

Inventory  of  Revenue  Vehicles  on  10/51/76 

Cable  Cars 
Streetcars 
*01d  trolley  coaches  94 
Flyer  coaches  191 

Total  trolley  coaches 
Mack  coaches  60 
General  Motors  391 
Flxible  10 
A  M  General  100 

Total  automotive  coaches 

Total  Revenue  Vehicles 


39 
115 


561 


1,000 


*  As  old  trolley  coaches  are  permanently  removed  from  revenue  service,  they  are  not 
included  in  this  inventory.    These  coaches  will  be  sold. 


WAYS  AND  STRUCTURES  DEPARTMENT 


Cable  Car  System 

Three  cable  car  accidents  since  last  January  involved  a  grip  collision  with  an  im- 
movable depression  beam.    This  experience  demonstrates  the  necessity  of  assuring 
that  all  71  depression  beams  will  not  stick  in  position.    A  special  maintenance 
program  has  begun  that  includes  removal  of  two  or  three  denression  beams  each  week- 
day, thoroughly  cleaning  and  relubricating  them,  cleaning  the  cable  channel  where 
the  beam  is  installed,  and  then  reinstalling  the  beam. 


This  type  of  maintenance  is  very  time-consuming  and  expensive;  and,  tl 
cannot  be  continued  indefinitely.    On  October  20,  the  Public  Utiliti* 


therefore,  it 

cannot  be  continued  indefinitely.    On  October  20,  the  Public  Utilities  Commission 
adopted  Resolution  76-0411  requesting  a  £250, 000  supplementary  appropriation  for 
the  purpose  of  developing  a  standard  design  for  the  beams  and  replacing  all  71  now 
in  place.    The  Board  of  Supervisors  approved  the  appropriation  on  November  1. 
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TRANSIT  IMPROVEMENT  PROGRAM 

"N"  Judah  Line  Track  Reconstruction  and  Sewer  Enlargement  (Contract  No.  MR-613) 
"L"  Taraval  Line  Track  Reconstruction  and  Sewer  Enlargement  -  15th  Avenue  to 
56th  Avenue  (Contract  Mo.  MR-631)  

As  reported  in  last  month's  report,  Department  of  Public  V.'orks  was  unwilling  to 
furnish  the  necessary  funding  for  the  sewer  work  under  these  contracts  because  it 
was  their  opinion  that  the  prices  bid  for  the  sewer  items  were  excessive,  liowever, 
from  an  over-all  cost  standpoint,  the  bids  received  for  these  contracts  were  ex- 
cellent.   The  TIP  Control  Group  made  a  compromise  proposal  in  which  DP^,:  will  furnish 
funds  for  the  sewer  work  in  the  maximum  amount  of  ten  percent  (10%)  above  the 
Engineer's  estimate  and  Muni  funding  the  balance,  subject  to  UMTA  concurrence.  We 
have  now  received  UMTA  approval  on  the  proposal.    These  contracts  will  be  awarded 
to  the  low  bidders. 

Field  Survey  and  Preparation  of  Plans  and  Specifications  for  Streetcar  Line 

The  consultant  for  this  project,  Foster  Engineering,  Inc.,  has  completed  preliminary 
plans  and  specifications  for  the  work.    The  work  covers  all  ,!M"  Line  rerailing  and 
extension.    TIP  Control  Group  is  in  the  process  of  checking  the  plans  and  specifi- 
cations and  anticipates  giving  the  consultant  notice  to  proceed  with  the  final 
design. 

Furnishing  and  Delivering  Rails  and  Accessories  for  the  "M"  Line  Track  Reconstruc- 
tion  (Contract  Uo.  MR- 632)  


This  contract  is  for  furnishing  and  delivering  rails  and  accessories  for  rerailing 
on  West  Portal  Avenue  from  Ulloa  Street  to  St.  Francis  Circle,  and  the  "M"  Line 
extension  to  Bay  Area  Rapid  Transit  District's  Balboa  Park  Station. 

In  December,  197S,  UMTA  was  requested  to  approve  the  committing  of  local  funds 
without  prejudice  to  the  inclusion  of  funds  for  this  project.    On  August  27,  1976, 
UMTA  advised  TIP  Control  Group  that  the  request  for  non-prejudice  on  the  project 
was  denied,    ilence,  bids  received  for  this  contract  in  June,  1976,  had  to  be  re- 
jected; and  the  contract  will  be  readvertised  for  bid  call  when  UMTA  approves  the 
l!M"  Line  projects. 

Muni  Metro  Accessibility  Studv 

•  - 

The  professional  services  agreement  with  McCue  Boone  Tomsick  for  services  in  con- 
ducting a  study  in  the  feasibility  of  constructing  high-level  loading  platforms 
at  streetcar  stops  to    "'ovide  accessibility  for  the  physically  handicapped  to  the 
new  Muni  Metro  cars  (      !s)  has  been  approved  by  Public  Utilities  Commission. 
The  agreement  is  now  in  the  process  of  execution.     Funds  for  this  project  will  be 
furnished  by  the  Metropolitan  Transportation  Commission. 
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HET  C  H      H  E  T  C  H  Y      WATER      AND  POWER 

MEMORANDUM 

DATE;     November  9S  1976 

TO;  JOHN  Mo  CHRIST EN SEN,  JR» 

Acting  General  Manager  of 
Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT :     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

On  October  22  s  1976;,  the  City  and  County  of  San  Francisco,  through  the  Public 
Utilities  Commission.,  together  with  the  Modesto  Irrigation  District  and  the  Turlock 
Irrigation  District s  submitted  an  "Amended  Application  for  Preliminary  Permit s 
Clavey-Wards  Ferry  Project"  to  the  Federal  Power  Commissiono    The  application  was 
made  in.  order  that  the  City  and  the  Irrigation  Districts  might  secure  and  maintain 
priority  for  a  license  under  the  Federal  Power  Act.    The  proposed  scheme  of  devel- 
opment consists  of  Hunter  Point  Dam  and  Clavey  Reservoir  on  the  Clavey  River;  and 
Jawbone  Dam  and  Reservoir 9  Clavey  Powerhouse,  Wards  Ferry  Dam  and  Reservoir,  and 
Wards  Ferry  Powerhouse,  all  on  the  Tuolumne  River <,     It  is  estimated  that  the  City's 


participation,  in  the  proposed  development 

would  result 

;  in  net  annual 

cash  flow 

benefits  to  San  Francisco 

of  over  $11 , 000 s 000. 

HETCH  HETCHY  OPERATIONS 

Storage  Conditions 

Capacity  in 
Reservoir          Acre  Feet 

Storage  in 
Acre  Feet  on 
11-1,  1976 

Per  Cent 
of 

Capacity 

Storage  in 
Acre  Feet  on 
11=1,  1975 

Per  Cent 
of 

Capacity 

Hetch  Hetchy  360.400 

94 , 164 

26 

239,420 

67 

Lake  Lloyd  268,800 

106,742 

40 

175,843 

65 

Lake  Eleanor  27,100 

460 

2 

13,714 

51 

656,300 

201,367 

31 

429,527 

65 

) 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  constant  at 
approximately  2,90=300  mgd  for  the  last  month. 
Power  Production 

During  the  month  of  October,  Moccasin s  Dion  R.  Holm  and  Robert  C.  Kirkwood  Power- 
houses generated  33. 430 9  27,765  and  32.556  million  kilowatthours  respectively  for 
a  total  of  93.751  million,  kilowatthours,  having  a  value  in  excess  of  $840,000* 

HETCH_HETCHY  ENGINEERING 

HH-454    Reconstruct  Moccasin  Sewage  Disposal  System.      Federal  EPA  approval  given 
for  the  preparation  of  final  plans  and  specifications. 

HH-504    Moccasin  Regulating  Reservoir,  Deepen.      Studies  of  detailed  requirements 
and  criteria  are  being  made.    Alternate  methods  are  under  study. 

HH-523    Judah  St.,  20th  to  48th  Avenue  -  Underground  Duct  System.      Design  work  and 
plan  preparation  are  in  progress.     Cabling  work  to  be  done  under  this  contract. 
Bid  opening  has  been  tentatively  set  for  December  16 s  1976. 

HH-555    Red  Mountain  Bar  Surge  Shaft  Screen  and  Cover.      Plans  and  specifications 
are  complete.    Awaiting  Art  Commission  approval. 

HH-557    Paint  Steel  Trolley  Poles,  Various  Locations.      Plans  and  specifications 
are  complete.     Bid  opening  has  been  set  for  December  16,  1976. 

HH- 558     San  Jose  and  Broad,  Metro  Center  to  Plymouth  -  Underground  Duct  System. 
Design  work  and  plan  preparation  is  in  progress. 

HH-560    Haight  Street,  Stanyan  to  Gough  -  Underground  Duct  System.      Design  work 
and  plan  preparation  is  in  progress. 
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HH-561    Fillmore,,  Jackson,,  Presidio  and  Other  Streets  -  Underground  Duct  System. 
Plans  and  specifications  are  complete.,     Bid  opening  has  been  set  for  December  2S  1976. 
HH-562    Fulton  and  McAllister  Streets,  Stanyan  to  Divisadero  -  Underground  Duct.  System 
Design  work  and  plan  preparation  is  in  progress . 

HH-563  Folsom  Street,  11th  to  16th  Streets  and  11th  Street,,  Market  to  Bryant  ° 
Underground  Duct  System,  Bids  were  received  on  October  14,  1976 .  Underground 
Construction  Company  was  low  bidder. 

HH-566    San  Joaquin  Valve.  House  Backflow  Prevention  and  Replace.  Miscellaneous 
Pipeline  Appurtenance.      Design  and  plan  preparation  in  progress. 

HH-567    Hayes  Street  °  Van  Ness  to  Stanyan  °  Underground  Duct  System.      Design  work 
and  plan  preparation  is  in  progress. 

HH-570    Resurface  West  Portal  and  Priest  Roads.      Design  work  and  plan  preparation 
in  progress. 

Barrier  Walls  and  Deluge  System  for  Transformers 3  Moccasin  and  Warnerville . 
Design  work  and  plan  preparation  is  in  progress. 

Slide  Gates  for  Moccasin  Generators  Tailrace  and  Bypass.      Design  work  and  plans 
complete.    Purchase  contract  being  prepared. 

POWER  IMPROVEMENT  PROGRAM 
Electrification  Project 


Contract  HH=536S  Streetcar  Overhead  System,,  West  Portal  Avenue  =  Conversion  for 
Pantograph  Operation  and  Related  Street  Lighting  Work,  awarded  by  the  Public 
Utilities  Commission  on  September  14,  1976  to  Mahoney  Electric  Company,,  who 
submitted  the  low  bid  of  $295s671s  was  certified  by  the  City  Controller  on 
October  21 s  1976.     The  Contractor  was  notified  to  proceed  with  a  starting  date 
of  November  89  1976. 
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The  final  contract  documents  were  completed  for  Contract  HH-524,  "K"  Line  Street- 
car Overhead  System  -  Conversion  for  Pantograph  Operation,  and  approved  by  the 
Public  Utilities  Commission  on  October  26,  1976.    The  contract  will  be  submitted 
to  UMTA  for  approval  and  advertised  for  bids  in  November. 

Final,  contract  documents  for  Purchase  Contract  No»  1  for  special  Trolley  Coach/ 
Streetcar  Crossing  Hardware  were  completed  and  transmitted  to  the  City  Purchaser . 
The  special  hardware  will  be  purchased  by  the  City.,  due  to  the  six-month  manufae~ 
turing  lead  time.,  and  will  be  furnished  to  the  installation  contractors  for 
Contracts  HH=524S  HH-533  and  MR-609.    The  Purchaser  received  bids  on  October  29 s  1976 
Ohio  Brass  Co0  was  the  only  bidder  at  $20,049. 

The  consultant ,  PBGH,,  continued  work  on  contract  plans  and  specifications  for  the 
surface  streetcar  lines  overhead  conversion  work. 

The  95?o  completion  level  plans  and  specifications  for  the  Ocean  Avenue  Overhead 
Connection  at  Muni  Metro  Rail  Center  (to  be  included  in  Contract  MR-609)  were 
submitted  by  the  consultant  on  October  29 s  1976 . 

Hetch  Hetchy  review  of  the  95%  completion  level  plans  and  specifications  for 
Contracts  HH-530,  HH-5'32  s  HH=533S  HH-534  and  HH-535  continued. 

The  consultant  continued  work  to  determine  the  nature s  degree,  cause  and  correction 
of  deviations  in  catenary  construction  from  contract  designs  in  the  Market  Street 
Subway.     Some  additional  corrected  design  drawings  were  submitted  by  the  consultant. 

Substation  Project 

Bids  were  received  on  October  14s  1976  for  Contract  HH-547  (San  Jose  Substation, 
Install  Equipment) .  The  contract  was  awarded  by  the  Public  Utilities  Commission 
on  October  26 s  1976  to  L.K.  Comstock  Co.  who  submitted  the  low  bid  of  $84s790. 
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Final  contract  documents  for  Contract  HH=546  (Randolph  Substation,  Construct  Building 
and  Install  Equipment.)  are  being  completed  for  approval  and  advertising  in  November. 

Final  contract  documents  for  Contract  HH-548  (Taraval  Substation,  Construct  Building 
and  Install  Equipment)  are  being  completed  for  approval  and  advertising  in  December. 
The  consultant,  Bechtel,  Inc.,  continued  work  on  Contract  plans  and  specifications 
for  other  substations. 

The  final  plans  and  specifications  for  Contract  HH-550  (West  Portal  Substation, 
Install  Equipment)  were  submitted  by  the  consultant  on  October  27,  1976. 

The  substation  equipment  manufacturer,  ITE  Imperial  Corporation,  continued  deliveries 
under  the  purchase  contract.    Additional  equipment  is  being  received  at  the  local 
warehouse  for  later  deliveries  to  installation  contractors.    Approximately  88%,  of 
the  equipment  is  now  on  hand. 

Additional  equipment  for  Laguna  Honda  Substation  was  received  by  the  Contractor, 
Herrero  Brothers,  Inc.  and  is  being  installed.     The  Service  Engineer,  assigned  by 
ITE  to  assist  during  installation  and  testing  of  the  new  equipment,  continued  to 
provide  assistance  at  Downtown,  Civic  Center  and  Church  Substations. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  purchase  of 
additional  substation  equipment  for  Station  E,  F9  J  and  N. 

Control  and  Communication  Project 

Review  continued  on  the  907o  completion  level  plans  and  specifications  for  the 
supervisory  control  system  equipment  purchase  and  installation. 
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The  Consultant;,  Systems  Control  9  Inc.,  continued  with  the  preparation  of  final  plans 
and  specifications  for  the  communication  cable  and  subway  maintenance  telephone 
system  installation,, 

B'eeder  Underground ing 

Contract  HH~5405  Feeder  Under grounding s  Sutter 5  McAllister  and  Fillmore  Streets s 
awarded  by  the  Public  Utilities  Commission  on  September  28 s  1976  to  Abbett  Electric 
Company s  who  submitted  the  low  bid  of  $2383495;,  was  certified  by  the  City  Controller 
on  October  14s  1976 „    The  Contractor  was  notified  to  proceed  with  a  starting  date 
of  November  8,  1976. 

Work  neared  completion  on  the  preparation  of  plans  and  specifications  for  Contract 
HH-552,,  Feeder  Undergrounding?  Irving,  Carls  Duboce,,  Fillmore  and  Church  Streets. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  feeder  under~ 
grounding  work  on  Folsom  and  Howard  Streets  to  be  included  in  Contract  HH-448. 

Work  commenced  on  the  preparation  of  plans  and  specifications  for  Feeder  Under- 
grounding  on  Judah  Street ,  from  20th  to  48th  Avenues ,  to  be  included  with  duct  line 
construction  in  Contract  HH-523. 

Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding.     (See  Hetch 
Hetchy  Engineering  Sec t ion <,) 

The  insulated  power  cable  manufacturer s  Cyprus  Wire  and  Cable  Company s  continued 
deliveries  under  the  purchase  contract.    Approximately  85 s 000  feet  of  cable  was 
ordered  during  October  for  delivery  to  the  City's  contractors. 
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Call  to  Oraer:  2:45  p.m. 

Present:  Commissioners  Jo.m  F.  Henning ,  Jr.,  Dennis  V.  Carey 

H.  Welton  Flynn,  Joseph  P.  Byrne,  Lydia  Larsen 

The  minutes  of  the  regular  meeting  of  the  Commission  held  November  9, 
19  76  were  approved. 

RESOLUTION 

 NO.   On  motion  of  Carey,  seconded  by  Flynn,  the 

following  resolution  was  adopted: 

76-0446     H  Appointment  of  Kendall  Davis  as  arbitrator  for 

City-Hetch  Iletchy  Power  contracts,  Turlock  and 
ilodes  to  disputes 

Vote:     Ayes-Henning,  Carey,  Flynn,  Syrne ,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0447     vl  Approving  40%  reduction  of  unpaid  water  service 

charges  for  Kevin  Bray,  Enjoy  Packing  Co. ,  Uing 
Jig  Wong 

Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0443    H  Transfer  of  $46,000  for  emergency  repairs 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,     econded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0449     H  Completion  of  HH  Contract  No.   50  3,  approval  of 

credit  modification  of  $20,185.50,  authorization 
of  final  payment  of  $23,645.85  to  Peter  Kiewit 
Sons'  Co. 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0450     H  Approving  debit  modification  No.   4  under  KK  Contrac 

N0~.   521  -  amount  $15,785 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0451    H  Approving  modidication  No»  ly  in  debit  amount  of 

$3,066  for  HH  Contract  No.  sil 


i 

\ 
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Votes     Ayes-  llenning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Bid  call  for  HH  Contract  ilo.   557  for  painting  of 
trolley  poles 

Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Bid  call  for  HH  Contract  Wo.  52  3  for  underground 
power  facilities 

Vote:     r^yes-IIenning ,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

Approving  collection  of  Bureau  of  Light,  Heat  and 
Power  damage  claims  for  October  -  $560.36 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

Approving  supplemental  appropriation  to  settle 
claim  of  Taylor,  Brooks  and  Paroll  vs.  Millbrae 
Meadows  Swimming  Club,  Inc.,  City  and  .  County  of 
San  Francisco  -  $272,000 

Votes     Ayes-Kenning,  Carey,  Flynn,  3yrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Bid  call  for  "7D  Contract  Wo.  1711  for  lining  pipes 
Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

Awarding  I7D  Contract  No.  1716  to  Dalton  Con- 
struction, Foster  City  -  $10,7  30 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

Approving  supplemental  appropriation  of  $1,360 
for  one  Class  3406  position 
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Vote:     Ayes-IIenning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Flynn,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0459     hi  Requesting  Controller  encumber  $30  ,000  from  Contract 

No.  MR-622R  until  dispute  between  Abbett  and  BARTD 
settled 

Vote:     Ayes-Henning ,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0460     M  Approving  modification  No.  2  in  debit  amount  of 

$9,887  for  Contract  No.  Hr-618 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-04 Gl    M  Requesting  funding  for  Transit  Security  personnel 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0462     M  Approving  settlement  from  McKesson  r7ine  and  Spirits 

Co.  -  $2,185.62 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted: 

76-0463    H  Requesting  Mayor  appoint  Task  Force  to  study  and 

suggest  solutions  to  juvenile  violence  on  Municipal 
Railway  vehicles 

Vote:     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-0444      M  Settlement  of  claims  against  Municipal  Railway  - 

$112,771.51 

Vote:     Ayes-Henning,  Carey,  Flynn,  3yrne ,  Larsen 

On  motion  of  Byrne,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-0  4  45     H  Ratification  of  telephone  vote  on  November  19,  19  76 

requesting  Purchaser  award  trolley  coaches  to  high 
bidders 
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Vote:     Ayes-Henning ,  Carey,  Elynn ,  Byrne,  Larsen 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Acting  Secretary  of  tne  Public  Utilities  Commission • 


****** 

Communications : 

Mr.  McMorris  M.  Dow,  Deputy  City  Attorney,  discussed  the  report  from 
the  City  Attorney  on  selection  of  an  arbitrator  for  the  Hetch  Hetchy 
System  in  connection  v/ith  the  disagreement  with  Modesto  ana  Turlock 
Irrigation  Districts  as  to  whether  City  must  supply  Hetch  Hetchy  Class 
3  power  or  whether  there  is  an  option  to  substitute  supplemental  power 
to  them. 

This  is  a  dispute  under  a  contract,  and  the  contract  itself  provides 
for  arbitration  between  the  City  and  the  two  Districts.     It  appears 
that  San  Francisco  should  initiate  the  arbitration  proceedings  by 
designating  an  arbitrator  and  calling  upon  the  two  Districts  to  do  the 
same.     Mr.  Kendall  Davis,  retired  General  Manager  of  the  Sacramento 
Municipal  Utilities  District,  has  been  approached  to  serve  as  City's 
arbitrator,  and  he  is  willing  to  serve. 

On  motion  of  Commissioner  Carey,  seconded  by  Commissioner  Flynn, 
Resolution  Mo.   76-0446,  approving  appointment  of  Mr.  Kendall  Davis 
as  arbitrator  for  City  -  Hetch  Hetchy  System  Power  contracts ,  Turlock 
and  Modesto  disputes,  was  unanimously  adopted. 

*  *  * 

New  Business  ; 

Mr.  Kenneth  R.  Boyd,  Acting  General  Manager,  San  Francisco  Mater 
Department,  requested  that  the  Commission  approve  a  40  percent  reduc- 
tion for  unpaid  water  service  charges  for  Kevin  Bray,  Enjoy  Packing 
Company  and  Ming  Jig  ,7ong.     This  matter  was  discussed  with  the 
Utilities  General  Counsel  twice,  as  there  is  a  possibility  of  liti- 
gation . 

In  view  of  the  fact  that  the  total  amount  is  small,  and  it  would  cost 
more  to  enter  litigation  than     to  make  adjustments,  a  40  percent  re- 
duction was  recommenced  for  each  of  the  three  claims.     Mr.  McMorris 
M,  Dow  advised  that  the  City  Attorney  concurs.     Thereupon,  on  motion 
of  Commissioner  Larsen,  seconded  by  Commissioner  Carey,  the  Commission 
unanimously  adopted  Resolution  No.  76-0447,  approving  a  40  percent 
reduction  for  unpaid  water  service  charges  for  Kevin  3ray,  Enjoy 
Packing  Co. f  and  Ming  Jig  Jong. 

*** 

Mrs.  Margaret  L.  3rady,  Acting  Secretary,  inquired  as  to  whether  or 
not  there  would  be  a  Public  Utilities  Commission  meeting  on  December 
23,  1976.     As  the  first  meeting  in  December  occurs  almost  at  the 
middle  of  the  month,  President  Henning  stated  that  assuming  there  is 
no  pressing  business  before  the  Commission,  motion  for  the  cancellation 
of  the  December  2  8  meeting  could  be  entertained  at  the  December  14 
meeting. 

*** 
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At  the  request  of  Commissioner  Henning,  Mr.  Oral  L.   'ioore ,  General 
Manager,  Hetch  iletchy  Project,  reported  on  activation  of  the  new  Civic 
Center  Substation.     He  reported  that  Mayor  George  R.  Moscone  and 
Commissioner  Kenning  participated  in  an  informal  ceremony  activating 
the  substation  Tuesday  morning,  November  23,   1976.     This  is  the  first 
of  14  new  substation  projects  under  the  Power  Improvement  Program.  It 
is  presently  carrying  the  electrical  load  for  streetcars  on  Ilarket 
Street  and  some  trolley  coach  lines.     It  will  also  power  the  new  light 
rail  vehicles  under  Market  Street. 

At  the  same  time  City  is  taking  advantage  of  Federal  funding  developed 
by  Dr.  John  II.   Christensen ,  Jr.   to  rehabilitate  the  entire  power  system 
for  the  Municipal  Railway.     The  first  big  step  in  this  program  was 
taken  today. 

*** 

Resolution  rJo.   76-045  3 — Authorizing  bid  call  for  HH  Contract  Wo.   52  3 
for  underground  power  facilities,  Judah  Street,  20th  to  48th  Avenues. 
Estimated  cost  of  work  is  $383,300.     Mrs.  Margaret  L.  Brady,  Acting 
Secretary,  read  a  letter  from  Mr.  Oral  L.  Moore,  requesting  a  revised 
estimated  cost  of  $396,000    (breakdown  -  PIP:   $366,900;  TIP;  $25,050; 
DPW:   $4,050).     On  motion  of  Commissioner  Carey,  seconded  by  Commissioner 
Larsen,  Resolution  Ho.   76-045  3  was  adopted. 

*  *  * 

Resolution  No.   76-04  61 — Requesting  funding  for  Transit  Security 
Personnel,     In  discussing  this  resolution,  President  Henning  deferred 
to  Commissioner  Dennis  V.  Carey,  who  reported  that  when  the  CETA  pro- 
gram was  developed  in  1974,  it  was  to  be  utilized  on  an  emergency 
basis  onlyr  pending  a  permanent  program  by  the  Police  Department.  Due 
to  financial  problems,  there  were  a  limited  number  of  police  officers 
for  increased  protection  of  the  community. 

Fo.1  lowing  a  high  school  football  game  related  outbreak  of  violence  two 
weeks  ago,  a  series  of  meetings  was  held,  and  as  a  result  the  football 
games  were  moved  from  Thursday  and  Friday  to  the  Saturday  just  past. 
Approximately  4,000  people  attended  the  games,  including  about  300 
adults.     The  Municipal  Railway  supplied  buses  direct  from  the  schools 
to  the  stadium.     Afterwards,  students  were  transported  back  to  the 
schools  from  the  stadium,  and  Muni  inspectors  controlled  loading  of 
buses. 

It  was  estimated  about  1500  students  utilized  public  transportation, 
and  there  were  no  reported  incidents  of  violence  or  vandalism. 
Commissioner  Carey  described  the  students  who  participated  as  "good 
citizens  of  the  community." 

In  looking  ahead  to  the  game  on  Thursday,  meetings  will  be  held 
November  2  4  between  involved  agencies. 

Commissioner  Carey  stated  that  it  is  not  in  the  best  interests  of  the 
community  to  carry  on  with  limited  manpower.     It  is  the  opinion  of  the 
Police  Department  and  Muni  that  professional  police  officers  should  be 
used  as  transit  security  personnel.     CETA  personnel  cannot  make  arrests 
and  in  terms  of  public  safety  it  is  desirable  that  professional  lav; 
enforcement  personnel  ride  the  Muni  transportation  system,  coordinating 
a  safety  program  with  Muni  personnel. 

At  the  request  of  President  Henning,  Mr.  George  Duarte ,  Assistant 
General  Manager,  Municipal  Railway,  reported  that  the  Municipal  Railway 
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is  following  Commissioner  Carey's  statement  and  believes  that  police 
officers  riding  Muni  vehicles  would  be     a  much  greater  deterrent  to 
crime  and  vandalism  than  CETA  employees. 

Commissioner  Kenning  advised  that  a  more  comprehensive  approach  is 
needed,  with  Department  of  Public  Works  for  controls,  Police  Department 
responsibility  for  security,  and  the  School  Department  for  scheduling 
games . 

As  there  have  been  at  least  two  incidents  at  Hayes  and  Divisadero 
Streets ,  consideration  should  be  given  to  changing  the  bus  stop  to  the 
other  side  of  the  street  where  there  are  no  liquor  stores. 

The  School  Department  was  requested  to  provide  personnel  after  3s 00  p.m. 
but  they  refused  to  do  so.     They  have  been  requested  to  schedule  games 
on  Saturdays,  but  they  have  advised  that  the  coaches  will  not  agree  to 
this  proposal.     Commissioner  Henning  advocated  creation  of  a  task  force 
under  the  Mayor's  Office,  which  could  meet  on  a  continual  basis  to 
evaluate  problems  and  plan  for  their  solution. 

Commissioner  Carey  stated  that  he  discussed  post-game  problems  with 
Assistant  Superintendent  of  Schools,  and  asked  if  trouble  makers  could 
be  identified  by  the  School  Department.     The  School  Department  could 
r>ot  guarantee  that  this  could  be  dene. 

Commissioner  Larsen  pointed  out  that  School  Department  personnel  cannot 
act  outside  of  their  individual  districts. 

Mr.  Jack  Oppenheimer  of  CAPtrans  stated  that  the  250,000  people  who 
daily  ride  Muni  should  be  protected  on  Muni  vehicles  as  well  as  in 
their  homes  and  on  the  streets.     He  stated  that  CAPtrans' s  position 
on  punishment  of  juvenile  offenders  would  be  no  fines  which  could  be 
paid  by  parents—but  that  offenders  should  be  put  to  work  on  repairing 
the  damage  for  which  they  have  been  responsible. 

Mr.  Duarte  explained  that  although  radios  are  in  service  on  most  diesel 
coaches,  they  are  not  on  all  trolley  coaches.     However,  they  are  in 
service  on  the  do.  22  and  No.  5  lines.     As  vehicles  are  replaced,  old 
radios  will  be  put  into  new  trolleys.     Operators  are  instructed  to  note 
radio  malfunctions  on  defect  cards.     About  three  months  ago  Muni  Rail- 
way personnel  went  through  the  fleet  and  repaired  radios  that  did  not 
function.     This  took  three  days.     About  $1,0  00  a  month  is  lost  on 
radios  due  to  vandalism.     Today  Muni  does  not  know  of  any  non-function- 
ing coach  radios.     Beginning  Thursday,  November  25,  all  radios  will 
again  be  checked. 

Commissioner  Henning  said  it  is  his  understanding  that  if  a  radio  did 
not  work,  the  driver  was  forced  to  go  to  the  grocery  store  to  telephone. 
Mr.  Duarte  replied  that  there  are  "dead  spots"  in  the  City  because  of 
the  low  band  on  which  radios  operate.     The  new  system  will  correct 
this  situation. 

The  Chair  then  recognized  Mr.  Bill  Maher,  a  member-elect  of  the  Board 
of  Education,  who  assured  the  Commission  that  if  the  Mayor's  Office 
does  decide  to  set  up  a  task  force  he  will  do  everything  he  can  to  see 
that  the  new  Board  of  Education  is  fully  cooperative. 

Mr.  Lawrence  B.  Martin,  President  of  the  Transport  Workers'  Union, 
Local  250-A,  stated  a  committee  was  set  up  under  the  Youth  for  Service 
Program,  but  many  of  this    group  were  sent  elsewhere.     This  group  was 
to  take  care  of  policing  bus  stops,  but  money  is  needed  to  activate  it. 
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Commissioner  Flynn  tnen  stated  he  agreed  with  what  is  planned  about 
the  situation  at  nand,  but  "moving  a  bus  zone"  solves  nothing.  He 
said  the  big  issue  is  a  social  one  and  should  be  addressed  and  nor. 
overlooked.     It  would  .be  better  to  spend  money  to  get  some  of  the 
juveniles  off  the  street  and  into  jobs.     We  should  begin  dealing  with 
causes,  he  said.     Although  the  crime  problems  must  be  met  now,,  long 
term  solutions  cannot  be  cured  by  a  purely  police  approach. 

President  Henning  stated  that  the  School  Department  could  have  some 
input . 

Resolution  i>Io.   76-04G3,   requesting  Mayor  appoint  task  force  with 
representatives  from  Muni,  Police,  Department  of  Education,  Juvenile 
Court  and  District  Attorney's  Office  to  study  and  suggest  solutions  to 
juvenile  violence,  was  passed  unanimously. 

*** 

Resolution  Wo.  76-0445 — Ratification  of  telephone  vote  on  November  19, 
19  76,  requesting  Purchaser  make  awards  to  high  bidders  for  sale  of  29  4 
trolley  coaches. 

Mr.  Oppenheimer  advised  the  Commission  that  in  general  his  organization 
thinks  it  is  a  bad  policy  to  have  telephone  votes,  and  he  questioned 
legality  of  them. 

Commissioner  Flynn  suggested  that  the  matter  has  been  polled.  Trolleys 
are  parked  all  over  the  streets  and  now  they  have  been  sold. 

Mr.  Oppenheimer  then  stated  CAPtrans  merely  wants  to  make  public  record 
against  the  action  about  to  be  taken  by  the  Commission. 

To  this,  President  Henning  replied  that  the  action  is  a  mere  formality. 
Once  the  coaches  were  declared  surplus,  the  Commission  lost  jurisdic- 
tion and  lost  power  to  reverse  the  course. 

President  Henning  said  that  the  cost  of  refurbishing  these  coaches  was 
estimated  at  $70,000.     A  new  bus  costs  $85,000  with  Federal  funding. 
UMTA  has  made  commitments  to  fund  electrification.     This  has  been 
reviewed  from  every  possible  angle,  and  there  has  been  considerable 
public  participation „     Sale  of  the  trolley  coaches  is  in  the  best 
interest  of  the  City. 

*** 

President  Henning  then  asked  for  a  report  on  the  activities  of  the 
Metropolitan  Transportation  Commission  Steering  Committee  on  Bay  Area 
Transit  Financing,  of  which  Commissioner  Flynn  is  a  member. 

Commiss  oner  Flynn  reported  that  the  report  which  was  released  by 
the  press  on  .jovenber  22    -as  a  completion  of  the  recommendation  by  the 
MTC  Advisory  Board  to  the  Steering  Committee.     There  have  been  several 
meetings  -  about  three  meetings  a  week.     He  was  greatly  assisted  by 
Dr.  John  M.  Christensen ,  Jr.,  Acting  General  Manager  of  Public 
Utilities,  and  Mr.  John  W.  Madden,  Chief  Accountant,  Municipal  Railway. 
Mr.  Madden  is  Commissioner  Flynn' s  alternate  on  the  Steering  Committee. 
The  recommendation  now  will  be  before  a  final  panel  discussion  on 
December  3,  19  76. 

Mr.  Curtis  E.  Green,  General  Manager,  Municipal  Railway,  and  Dr. 
chjri  stensen  will  be  sitting  as  members  for  San  Francisco  on  a  panel 
discussion  to  be  held  by  the  State  Assembly  Transportation  Committee 
on  December  2     in  an  endeavor  to  put  the  recommendation  into  the  pro- 
per^erspective  for  that  body. 
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The  sales  tax  will  expire  for  BART's  benefit  in  June  1976.     The  recom- 
mendation that  the  City  accede  to  BART  on  the  assumption  that  Muni 
would  receive  no  portion  of  the  sales  tax  was  opposed.     Muni  was  of- 
fered bridge  tolls,  but  there  is  no  chance  of  raising  tolls  to  $1  in 
order  to  give  Muni  and  AC  Transit  money  at  the  present  time.  That, 
too,  was  opposed.     There  are  other  suggestions  to  balance  cut  transit 
funding  in  the  Bay  Area,  such  as  an  in  lieu  tax,  and  re-allocation  of 
existing  funds  and  asking  other  counties  to  let  us  use  some  portion 
of  their  tax  funds.     On  December  3,  1976,  the  panel  discussion  will 
contain  the  final  input.     Commissioner  Flynn  believes  that  it  has  been 
made  clear  that  in  the  event  bridge  tolls  are  raised,  more  people  will 
ride  AC  Transit  and  BART,  and  Muni  will  have  to  serve  more  passengers. 
This  would  also  be  opposeo.  unless  added  funding  is  provided. 

Commissioner  Flynn  said  San  Franciscans  pay  more  per  capita  costs  and 
the  Muni  receives  less  funding.     San  Francisco,  he  said  will  not  stand 
by  and  allow  BART  to  take  all  sales  tax  monies. 


*  ***  * 


THEREUPON  THE  MEETING  ADJOURNED 


-  3;42  p.m. 


•  -Margaret  L.  Brady 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0445 


RESOLUTION  No. 


whereas  f  This  Commission  by  its  action  tinder  Resolution 
76-0358  dated  September  14,  1976,  authorized  the  City  Purchaser 
to  dispose  of  294  trolley  coaches;  and 

WHEREAS,  The  City  Purchaser  has  carried  out  this  task  and 
has  received  sufficient  offers  to  dispose  of  all  coaches  at  a 
fair  price;  and 

WHEREAS,  The  Urban  Mass  Transportation  Administration  has 
indicated  concurrence  in  the  results  of  the  Purchaser's  action; 
and 

WHEREAS,  The  Purchaser  has  requested  this  Commission  to 
confirm  the  award  of  the  bid  to  the  highest  bidders;  now,  there- 
fore, be  it 

RESOLVED,  That  this  Commission  accepts  the  high  bids  as 
offered  to  the  City  Purchaser  in  the  public  bidding  which  was 
concluded  on  November  12,  1976;  and  be  it  further 

RESOLVED,  That  the  Purchaser  is  requested  to  make  the 
awards  to  these  high  bidders  and  to  request  immediate  removal  of 
all  coaches  which  they  are  awarded* 


i"***  i  La* 

Henning,  Carey  Byrne,  Flynn 

Ayes:  —-  " 


May   ■  =  —  

Abstaining:   — — —  ' 

lynn,  Larsen 
Absent:  — - — — —   " 


by  telephone  poll 

I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission  ^  November  19  1976 

.     ,  NOVEMBER  2  3  19*%*,  (        and  ratified 

at  its  meeting  of. 


njia\ 


i:jSejfyhary  mrf  Atmi-tuu  Gl.iuuI  Manager 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0446 

RESOLUTION  No.  '    -*  * 


WHEREAS,  A  disagreement  has  arisen  between  Turlock 
Irrigation  District,  Modesto  Irrigation  District  and  the  City 
and  County  of  San  Francisco  regarding  the  contract  whereby 
the  City  provides  power  from  Hetch  Hetchy  to  the  two  Districts; 
and 

WHEREAS,  The  disagreement  is  whether  the  City  must 
supply  Hetch  Hetchy  Class  3  power,  or  has  an  option  to  substitute 
supplemental  power  to  them;  and 

WHEREAS,  The  contract  provides  whenever  there  is  a  dispute 
under  the  contract  that    there  is  to  be  arbitration;  and 

WHEREAS,  The  City  should  initiate  the  arbitration  by 
designating  an  arbitrator  and  requesting  the  two  Districts  to 
do  the  same;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does 
hereby  appoint  Mr.  Kendall  Davis  to  act  as  arbitrator  for  City  - 
Hetch  Hetchy  System  -  Power  contracts. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 

78-04-17 


WHEREAS,  The  San  Francisco  Water  Department,  under 
the  provisions  of  Ordinance  450-73,  whereby  lien  proceedings 
must  be  initiated  against  customers  when  unpaid  water  bills 
exceed  $100;  and 

WHEREAS,  There  is  a  possibility  of  further  litigation, 
and  the  costs  of  litigation  will  be  more  than  the  adjustments, 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves,  with  the  con- 
currence of  the  City  Attorney,  a  forty  percent  (40%)  reduction 
in  the  amount  of  unpaid  water  service  charges. 

Kevin  Bray 

Enjoy  Packing  Company 
Ming  Jig  Wong 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

S  £  SSQ  of  NOVEiviBZn  g  3^ 


ACTING  Secretary Jm}  i\jjtoimm  Cmmi  ml 




PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-044* 


RESOLUTION  No. 


WHEREAS,  On  November  7,  1976,  at  approximately  0822  hours,  the  13,800 
volt  metalclad  switchgear  unit  through  which  power  is  supplied  to  the  2500 
kVA  Ridge  Line  transformer  from  Generator  No.  2  at  Dion  R.  Holm  Powerhouse  failed, 
resulting  in  destruction  of  the  circuit  breaker  element  and  related  appurtenances, 
and  smoke  damage  to  the  switchgear  room  and  adjacent  areas;  and 

WHEREAS,  This  failure  has  compelled  the  temporary  connection  of  the 
Ridge  Line  to  the  Mather  Line  in  order  for  it  to  be  supplied  from  Robert  C. 
Kirkwood  Powerhouse;  and 

WHEREAS,  This  failure  also  means  that  our  ability  to  supply  the  Ridge 
Line  and  Mather  Line  from  either  Holm  or  Kirkwood  Powerhouse  is  temporarily 
lost,  rendering  both  lines  less  reliable;  and 

WHEREAS,  The  reliability  of  the  Ridge  and  Mather  Lines  should  be 
restored  to  normal  as  soon  as  possible;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  the  Commission,  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative  Code  of 
the  City  and  County  of  San  Francisco,  hereby  finds  and  declares  the  existence 
of  an  emergency,  and  directs  the  General  Manager  of  Public  Utilities  to  effect 
such  emergency  repairs  in  the  most  expeditious  manner;  and  be  it  further 

RESOLVED,  That  the  Controller  be,  and  he  is  hereby  requested  to  transfer 
funds  in  the  amount  of  $46,000  from  Appropriation  No.  5.756.000.000, 
Reconstruction  and  Replacement  -  Unallocated,  to  Appropriation  No.  6.756.718.000  - 
Emergency  Repairs  to  Holm  Powerhouse  13.8  kV  Metalclad  Switchgear,  to  provide 
for  said  emergency  repairs  and  related  services  necessary. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 

,76^0449 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH-503,  Taraval  Street  and  46th  Avenue,  20th  Avenue  to 
Vicente  Street,  Underground  Duct  System,  as  satisfactorily  completed; 
approves  a  credit  Modification  of  Contract  No.  1  in  the  amount  of  $20,185.50 
to  adjust  the  difference  between  the  estimated  contract  quantities  to 
agree  with  the  actual  quantities  of  work  performed;  and  authorizes  the 
final  payment  of  $28,645.85  in  favor  of  the  contractor,  Peter  Kiewit 
Sons '  Company , 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

,76-0450 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $15,785.00  to  provide  funds  for 
additional  work,  as  set  forth  in  Modification  of  Contract 
No,  4  to  Hetch  Hetchy  Contract  No,  521,  Market  Street  Subway 
Electrification,  Embarcadero  Station  to  Duboce  Portal. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of.   - :   4  I  **~V7 ,  i    si  % 

 — - — ^  m 


AQTING  Secretary  d^QfAijijiuiii  Quid  id  Mum^gw 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 

76-0451 

RESOLUTION  No.JJ^  Z?J*.*£± 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $3,066  to  provide  funds  for 
additional  work,  as  set  forth  in  Modification  of  Contract 
No.  1  to  Hetch  Hetchy  Contract  No.  531,  Market  Street  Subway 
Electrification,  Duboce  Junction  to  Eureka  Station. 


■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ;'        '     -         -     ^U?,   {  /? 


ACTING  Secretary/am  i\uiu*M*F€hmrd,hlmug\}i*~ 

UlAVWk».>-l«    -   v.  «...  M.:»»t  •.«.-.-.»  ;..  :„  .        .j..  ^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   ^L*«>*»' 


RESOLVED,  That  this  Commission  approves  the  plans  and  specifications, 
and  hereby  authorizes  bid  call  as  follows: 

Hetch  Hetchy  Contract  No.  557 
PAINT  STEEL  TROLLEY  POLES 
VARIOUS  LOCATIONS 

and  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter  31, 
Section  31.22  (a)  of  the  San  Francisco  Administrative  Code,  this  project 
is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1  (d)  for  maintenance  of  existing 
facilities,  as  set  forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 
RESOLUTION  No. 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  523,  underground 
power  facilities  are  to  be  installed  and  related  work  performed  under 
the  Power  Improvement  and  Transit  Improvement  Programs,  with  financial 
assistance  from  the  Federal  Government;  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  approves  the  plans  and  specifications, 
and  hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  523,  Judah 
Street,  20th  to  48th  Avenues,  Underground  Power  Facilities;  and  be  it 
further 

RESOLVED,  That  in  accordance  with  the  provisions  of  Chapter 
31,  Section  31.22(a)  of  the  San  Francisco  Administrative  Code,  this 
project  is  hereby  determined  to  be  categorically  exempt  from  the  California 
Environmental  Quality  Act  under  Class  1(b),  1(d),  and  Class  2,  as  set 
forth  in  the  permanent  list  of  categorical  exemptions  adopted  by  the 
City  Planning  Commission  on  April  26,  1973;  and  be  it  further 

RESOLVED,  That  award  of  contract  is  subject  to  the  concurrence 
of  the  Urban  Mass  Transportation  Administration  of  the  U.  S,  Department 
of  Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


ACTING  Secretar£&uni  ifViiiuliim  Grnwm]  MiFikign 

!>'i\i.i>^i.>.  . .  * 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No,  26=0454 


RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch  Hetchy 
Water  and  Power  and  the  City  Attorney,  hereby  approves  collections  of 
damage  claims  which  the  Department  has  against  miscellaneous  debtors  for 
the  month  of  October,  1976, 

Bureau  of  Delinquent  Revenue  $560.86 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  NOVbVi'J-'.;  2  0  [97j 


ACTING    Secretary M\}  J  WUUUll  Oluutil  MUM^U" 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No^S — i 


*rtr 


■ 

RESOLVED,  That  on  recommendation  of  the  Acting  General  Manager, 
Public  Utilities  Commission,  the  Acting  General  Manager,  San  Francisco  Water 
Department,  the  Utilities  General  Counsel,  and  the  City  Attorney  that  the 
Judgment  in  San  Mateo  Superior  Court  Action  No.  178-326,  entitled  "Bill  R, 
Taylor,  et  al.,  Plaintiffs,  vs.  Millbrae  Meadows  Swimming  Club,  Inc.,  City  and 
County  of  San  Francisco,  et  al.,  Defendants,"  be  satisfied  and  said  action  be 
settled  by  the  payment  of  $268,881.57  plus  interest,  and 

WHEREAS,  It  appears  that  settlement  of  said  action  by  said  payment  is 
in  the  best  interests  of  the  City  and  County  of  San  Francisco,  now,  therefore, 
be  it 

RESOLVED,  That  the  Controller  is  hereby  authorized  and  directed  to 
satisfy  said  Judgment  and  settle  said  action  by  payment  to  the  plaintiffs  of 
the  sum  of  $268,881.57  plus  interest,  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to  recommend 
to  the  Board  of  Supervisors  a  Water  Department  Supplementary  Appropriation  from 
1990  Unappropriated  Balance  of  Funds  to  6.7^5.800.000  Judgments  and  Claims  in 
amount  of  $272,000.00. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  .   MOV^'^--  ^  ^^^^^7/   (    g|  jf 

ftmwi Secretary  jfcjfl  i^jumni  Ouiuul  MUJUigii-  ' 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.78~Q456- 


RESOLViii) ,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  imo.   1711  -  Cement  Mortar 
Line  16-Inch  and  20-Inch  Pipe  in  26th,  Castro  and 
Divisadero  Streets 

and,  be  it  further 

RESOLVKO,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  Id  as  set 
forth  in  the  permanent  list  of  categorical  exemptions 
adopted  by  the  City  Planning  Commission  on  July  25,  1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  "   f^jt  — 


ACTING  Secretary  JM  Ascimnt  Offttgya^Mfflgggf" 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

.76-0457 


RESOLUTION  No. 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and 
responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract 
No.  1716  -  6-Inch  Ductile  Iron  Main  Instal- 
lation in  Grand  View  Avenue  between  Romain  Street 
and  Acme  Alley  -  to  Dalton  Construction  in  the 
net  amount  of  $10, 730 . 00,  and  all  other  bids  for 
the  above  described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

..  ttOMEH&ER  2  3  1376  S*j, 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 

76-0458 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of  $1,360  from  Account  No„  1990  - 
Unappropriated  Balance  of  Funds  -  San  Francisco  Water  Department  to: 

Appropriation  6, 7^5. HO. 000  -  Permanent  Salaries  $l,lU8 
Appropriation  6 „ 7^5- 863. 000  -  Mandatory  Fringe 

Benefits  212 

to  reflect  a  compensation  adjustment  for  one  position  in  accordance  with 
Section  VII  B  (2)  of  the  1976-1977  Salary  Standardization  Ordinance  for  the 
period  July  1,  1976  -  June  30,  1977. 

1 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 

RESOLUTION  No.  76-0459 

WHEREAS ,   The  Abbett  Electric  Corporation  currently  has 
work  underway  under  Contract  No.  MR-622R,  Twin  Peaks  Tunnel  - 
Electrification,   Structural  Repairs  and  Improvements;  and 

WHEREAS ,  An  Abbett  flat  car  loaded  with  reels  of  elec- 
tric cable  and  other  materials  was  stored  on  non-active 
tracks  in  the  Twin  Peaks  Tunnel  westerly  of  the  new  Castro 
Street  Station  of  the  Muni's  Market  Street  Subway;  and 

WHEREAS,   Blocking  on  the  wheels  of  said  car  became 
disengaged  thereby  causing  the  car  to  roll  untended  through  the 
station  and  subway,  causing  damage  to  track,   switches  and  con- 
crete slabs  before  coming  to  a  stop;  and 
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WHEREAS,  The  Bay  Area  Rapid  Transit  District  (BARTD) 
is  desirous  of  proceeding  with  the  necessary  repairs,  in  which 
action  the  San  Francisco  Municipal  Railway  concurs;  and 

WHEREAS,  Disagreement  exists  as  to  liability  for  re- 
pairs; and 

WHEREAS,   BARTD  has  served  a  demand  on  the  City  under 
existing  law  that  $80,000  of  funds  due  Abbett  be  encumbered 
to  assure  reimbursement  to  BARTD  for  costs  of  repairs;  now, 
therefore  be  it 

RESOLVED,  That  this  Commission  desires  that  said 
repairs  be  performed  expeditiously  so  that  future  Municipal 
Railway  operations  will  not  be  impaired;   and  be  it  further 

RESOLVED,  That  this  Commission  requests  the  Con- 
troller of  the  City  and  County  of  San  Francisco  to  encumber 
$80,000  from  funds  due  Abbett  under  the  terms  of  Contract  . 
No.  MR-622R  until  BARTD  informs  this  Commission  that  the 
matter  in  dispute  between  Abbett  and  BARTD  has  been  resolved 
or  procures  a  judgment  against  Abbett  in  a  legal  action. 


icreby  cenvfr  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


1  Us&L 


AG,T\HGRerreitnry  «M  A    •  i        r* ,   ]  Mfinrlggy 


y 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0460 


RESOLUTION  No.. 


WHEREAS,  New  streetcar  tracks  are  being  installed  on  the 
"J"  Church  Line  under  Contract  No.  MR-618,   Track  Reconstruction, 
18th  Street  to  22nd  Street;  and. 

WHEREAS,   During  the  course  of  construction  a  collapsed 
drain  pipe  has  been  discovered  which  has  allowed  groundwater  to  dis- 
perse  throughout  the  track  area;  and 

WHEREAS,   It  is  necessary  to  install  a  new  drainage  system  to 
collect  the  groundwater,  permit  the  subgrade  to  be  properly  compacted, 
and  to  prevent  any  damage  to  the  new  ties  caused  by  the  groundwater; 
now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of  Con- 
tract No.   2  in  the  debit  amount  of  $9,887.00  to  provide  for  the  new 
drainage  system. 


:  aereby  certify  that  the  foregoing  resolution  mas  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


hQVHGSecretar/Amd  AujiMtti>^m*mUU* 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0461 


RESOLUTION  No.. 


WHEREAS ,  Municipal  Railway  passengers  continue  to  be  victimized  by  criminal 
activity,  and  previous  resolutions  of  this  Commission  have  noted  this  criminal 
activity  and  urged  the  assignment  of  regular  police  officers  to  a  transit  detail; 
and 

WiiEREAS,  Only  a  few  police  officers  have  been  assigned  to  monitor  Railway 
operations  who  would  be  in  a  position  to  quickly  respond  if  needed,  and 

WHEREAS1,  Recent  events  have  added  evidence  that  this  problem  will  continue 
to  beset  the  Municipal  Railway,  its  passengers,  and  operators  unless  professional 
police  officers  are  made  available  in  adequate  strength;  and 

WHEREAS,  This  Commission  believes  that  the  people  of  San  Francisco  are 
entitled  to  as  much  professional  police  protection  when  they  are  riding  their 
transit  system  as  in  other  circumstances,  and  that  such  protection  is  possible  only 
through  an  on-board  presence  of  police  officers,  as  well  as  the  presence  of  police 
car  patrols;  and 

WHEREAS,  The  creation  of  a  transit  security  detail  of  temporary  employees 
which  made  young  people  available  to  the  Police  Department  under  financing  by  the 
Comprehensive  Employment  Training  Act  of  1973,  was  an  interim,  emergency  alter- 
native to  the  ultimate  provision  of  professional  police  officers,  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Police  Commission  to 
submit  a  Police  Department  proposal  for  a  full-time  transit  detail  of  professional 
police  officers  in  sufficient  numbers  to  provide  reasonable  public  safety 
assurance  in  transit  vehicles  and  passenger  intending  areas;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  requests  Mayor  George  R.  Moscone 
and  the  Board  of  Supervisors  to  give  prompt  and  favorable  consideration  to  the 
Police  Department  proposal  when  it  is  submitted. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0462 

RESOLUTION  No  ZLZ_IT 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City 
Attorney,  hereby  approves  the  collection  of  the 
amount  of  $2,185.62  from  McKesson  Wine  &  Spirits  & 
William  Wade  Pickens  for  payment  of  a  damage  claim 
to  the  Municipal  Railway 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0463 


RESOLUTION  No. 

Acclt*JNo«  Pi/ 
WHEREAS ,  The  Public  Utilities  Commission  at  its  meeting 

on  November  23,  1976  heard  testimony  with  regard  to  problems  of 

juvenile  violence  on  the  Municipal  Railway;  and 


WHEREAS,  Testimony  was  heard  that  juvenile  violence  is 
not  indigenous  to  Muni;  and 

WHEREAS,  The  Public  Utilities  Commission  recognizes  the 
efforts  of  the  Mayor  and  the  San  Francisco  Police  Department  in 
attempting  a  solution  to  this  juvenile  violence;  and 

WHEREAS,  There  is  a  definite  social  problem  as  well  as 
a  police  problem  involved;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  requests 
the  Mayor  to  set  up  a  Task  Force  comprised  of  personnel  from  the 
San  Francisco  Police  Department,  Department  of  Education,  Juvenile 
Court,  District  Attorney's  Office  and  the  Municipal  Railway  to 
study  and  seek  solutions ;  and  be  it  further 

CC 1  $L  i  marl  t   ~ta  r>a  v   1  T f»n   of   <t  l    Aji'jO   00  1 

RESOLVED,  That  a  copy  of  this  resolution  be  sent  to  the 
Mayor,  Chief  Gain,  Dr.  Robert  Alioto,  Joseph  L.  Botka  and  Joseph 
Freitas ;  and  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  solicits 
their  support  and  cooperation  in  the  work  of  the  Task  Force. 

- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  'S  \     ■  -    :'     ;  -'       '  :'  "  


ACTING  Secretaf$'cm\l  AufjfrMt  General- MmtigmL.- 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.   76-0444-MR  NOV.  2  3  1976 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Acdt.No.  Accident  Pi/ 

Claimant  &  Prayer  Type  Date  PD  Settlement 

Non-Litigated  Settlements 

Jose  Ramos  75  B  1250-1  4-7         1-13-76        A       $  5,000.00 

$750,000.00 

Litigated  Settlements 

Irvina  Breadehoff      72  B  454-2  15-3  8-31-72        A  4,000.00 

$50,000.00 

George  Camilleri        73  C  244-4  9-6  11-3-73        A  20,000.00 

$300,000.00 

Rosendo  Fragosa          73  B  659-1  5-4  9-20-73        A  15,000.00 

$65,000.00 

(Claimant  to  pay  lien  of  $1,600.00) 

George  Halkais,   as    73  B  1047-1  21-1       11-6-73        A  1,975.63 

executor  of  the  $250,000.00 

will  of  Nick  Regan, 

a.k.a.  Nick  Rekkas, 

deceased 

Lovie  Harvey  72  S  836-1  6-6        4-19-73        A  2,500.00 

$50,000.00 

Jean  V.  Kennedy  73  C  349-1  9-6        1-4-74  A  9,000.00 

$75,000.00 

Gertrude  Krieger        74  B  2301-1  38-1       6-20-75        A  4,545.88 

ACD 

Jean  Marie  Linane      73  T  1273-1  15-3      1-21-74        A  ($27,000.00) 

and  $153,750.00 
Joanne  Feise  73  T  1273-2  B     ($  500.00) 

$153,750.00  27,500.00 

Marjorie  Litt  73  C  5009-1  9-6  3-5-74  A  5,750.00 

$50,000.00 

Cecilia  Tsui  73  C  0452-1  9-6  3-20-74  A  7,500.00 

$500,000.00 

Tiny  Wright  74  S  353-1  10-1  12-23-74  A  10,000.00 

ACD 
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Cont'd 


Res.  No.   76-0444  (11-23-76) 


Acdt.No.  Accident  Pi/ 

Claimant  &  Prayer  Type  Date  PD  Settlement 

Litigated  Settlements  (Cont'd) 


AND  RESOLVED,  That  the  portion  of  Resolution  76-0410-MR 
adopted  October  26,   1976,  pertaining  to  litigated 
settlement  of  $6,500.00,  payable  to  Harold  W.  Bradford 
and  William  Boles  and  Quentin  Urquhart,  be  amended  by 
deleting  the  words,   "and  William  Boles  and  Quentin  Urquhart"; 
the  entire  $6,500.00  to  be  paid  to  Harold  W.  Bradford. 

Judgments 
None 


$112,771.51 


Total  Settlements:  (13) 


Appro.  6.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  November  23,  1976. 


Acting  Secretary  ti  , 


11-23-76 
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November  23,  1976 


TO:  Acting  General  Manager  of  Public  Utilities 

FROM:  Acting  General  Manager 

SUBJECT:       SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  TO  THE 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


MONTHLY  REPORT  OP  OCTOBER  ACTIVITIES  November  17,  1976 

SAN  FRANCISCO  WATER  DEPARTMENT 

TO:  Acting  General  Manager  of  Public  Utilities 

FROM:       Acting  General  Manager 

Water  Supply: 

1.  Rainfall:     The  seasonal  rainfall  on  Peninsula  watersheds 
averaged  from  88$  to  132%  of  normal  as  of  November  1; 
Alameda  watersheds  averaged  from  164%  to  230%  of  normal 
for  the  same  period. 

2.  Hetch  Hetchy  water  import:     An  average  of  301.2  million 
gallons  per  day  (MGD)  for  the  month  of  October. 

3.  Sunol  Valley  Filtration  Plant  treated  0.1  MGD. 
San  Andreas  Filtration  Plant  treated  41.2  MGD. 

4.  Consumption  (MGD  average): 

October  1976    -    257-3)     6.0  oer  cent  more 
October  1975     -  242.8) 

12  months  preceding 

November  1,  1976    -    273.5)     5.„  per  cent  more 
November  1,  1975    -  259.5) 

5.  Storage  (million  gallons)  as  of  November  1: 

Increase  %  Full 

1975  1976  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48sOl4) 

31,922  15s447  -  16,475  32% 

Peninsula  Div.    (Capacity  26,152) 

18,446  143619  -    3,827  56% 

Total  (Capacity  743l66) 

50,368  30,066  -  20,302  41% 
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Operations  and  M aint enance 

Vandalism  and  Trespassing 

Approximately  ^0  feet  of  fence  was  pulled  down  on 
Sawyer  Camp  Road.     Fence  damage  occurred  also  at  the 
end  of  Sneath  Lane  and  at  two  places  along  Old  Skyline 
Road.     8  locks  were  stolen  from  access  gates.  138 
trespassers  were  evicted  from  the  Peninsula  watershed 
during  the  month. 

76  trespassers  were  evicted  from  the  Alameda  water- 
shed during  the  same  period. 

Personnel  Shortage 

Permanent  Temporary 

Requisitions  Submitted 

As  of  10/18/76  17  20 

Requisitions  to  Which 
Employees  Have  Bee 

Certified  11  7 

Balance  of  Requisitions 
Unfilled  Submitted 

Prior  to  10/18/76  6  13 

Requisitions  Submitted 
From  10/18/76  to 

11/17/76  5  9 

Requisitions  Submitted 
From  10/18/76  to 
11/17/76  to  Which 
Employees  Have  Been 

Certified  1  2 

Requisitions  Unfilled  as 

Of  11/17/76  10  20 

Sunol  Temple  Dedication 

On  Thursday 3  October  28 a  1976,  the  San  Francisco 
Section  of  American  Society  of  Civil  Engineers  presented 
a  plaque  to  the  San  Francisco  Public  Utilities  Commission, 
dedicating  the  Alameda  Creek  Development  of  the  San 
Francisco  Water  Department  as  a  California  Historic  Civil 
Engineering  Landmark. 
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Water  gal':::1 

Total  Collections 

October  October 

1976  1975  Increase 

$25970s912  $2,560,246  $410,666 

Net  Paying  Sales 

Fiscal  Year  Fiscal  Year 

1976-1977  1975-1976  Increase 

$11,975,331  $11,876,007  $99,324 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three 
enterprises  must  pay  in  October  all  royalties  or 
percentages  of  revenue  through  September  30: 

Santa  Clara  Sand  and  Gravel  $  9,332.75 

Crystal  Springs  Golf  Course  5,976.75 
Sunol  Golf  Course  7,891.05 

All  three  lessees  are  current  in  their  payments. 

Delinquent  Accounts 

Delinquencies  outstanding: 

Kenneth  Chapman  $  5,673.00 

Harry  M.  and  Jane  Conley  2,388.24 

City  Attorney  continues  to  attempt  to  attach  assets 
of  these  debtors. 

Continuing  Programs 

Safety 

Vehicular  Inspections 

Routine  10, 000-mile  inspections  were  conducted 
on  14  vehicles. 

Vehicular  Accidents 

During  the  month  of  October  there  were  3 
accidents  in  2  of  which  the  Department  driver 
was  at  fault.     Our  frequency  rate  for  all 
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accidents  was  19.35  per  million  miles  while  driving 
155,033  miles. 

Industrial  Accidents 

There  were  4  lost  time  injuries  in  September. 
There  is  a  total  of  32  for  the  calendar  year. 

Service  Renewals 

October  Fiscal  Year 

1976  1976-1977 

Replacement  of  old, 
corroded,  or  under- 
sized piping  454  1,146 

Meter  Repairs 

CDD      all  sizes  309  13239 

Peninsula  (inspected 

and  repaired  as  needed)  7  20 

Flushing 

There  was  no  flushing  program  for  the  month  of 
October  due  to  lack  of  personnel. 
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M  I  U  U  T  E  S 
PUBLIC  UTILITIES  COH'lISSION 
CITY  MP  COUNTY  OF  SAN  FRANCISCO 
George  R.  'toscone,  Mayor 


Room  282,  City  Hall 
2s50  p.m. 


December  14,  1976 


COMMISSIONERS 
John  F.  Henning,  Jr.,  President 
Dennis  V.  Carey,  Vice  President 
H.  Helton  Flynn 
Joseph  P.  Byrne 
Lydia  Larsen 


DEPARTMENTS 
Mun  i  c  i  p  a  1  Rai  lttf  ay 
Hetch  iletchy  Project 
Water  Department 


BUREAUS 
Accounts 
Public  Service 
Personnel  &  Safety 
Transportation 


John  11.  Christensen,  Jr. 
ACTING  GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

Margaret  L.  Brady 
ACTING  SECRETARY 


76-218 


Call  to  Order;  2s50  p.m. 

Present:  Commissioners  John  F.  Kenning,  Jr.,  Dennis  V.  Carey 

H.  i/elton  Flynn,  Joseph  P.  Byrne,  Lydia  Larsen 

The  minutes  of  the  regular  meeting  of  the  Commission  held  November  23, 
19 7G  were  approved. 

RESOLUTION 

NO.  On  motion  of  Carey,  seconded  by  Flynn  the 

following  resolution  was  adopted; 

76-0465    H  Awarding  HH  Contract  No.  561  to  W.  R.  Thomason, 

Inc.,  of  Martinez,  CA  -  $614,000 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted: 

76-0466    H  Awarding    HH  Contract  Wo.  52  4  to  Amelco  Electric 

of  San  Francisco  -.$239,000 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Byrne,  seconded  by  Larsen 
the  following  resolution  was  adopted: 

76-0467    H  Credit  modification  No.  2  and  final  payment  of 

HH  Contract  Mo.  525 

Votes    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted: 

76-0468    H  Debit  modification  Wo.  2  of  KH  Contract  Wo.  531  - 

$16,033 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Byrne,  the 
following  resolution  was  adopted: 

76-0469    H  Bid  call  for  HH  Contract  Wo.  555  for  construction 

of  steel  cover  on  Red  Mountain  Bar  surge  shaft 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted s 

76-0470    H  Approving  proposal  for  construction  of  street 

lighting  system  in  Hunters  Point  area 

Votes    Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


76-219 


On  motion  of  Larsen ,  seconded  by  Carey ,  the 
following  resolution  was  adopted; 

76-0  471    H  Authorizing  execution  of  Agreement  between 

City  and  County  of  San  Francisco  and  PG&E 
for  furnishing  street  lighting  services 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

76-0  472     H  Approving  Department  of  Public  Works  proposal 

for  construction  of  street  lighting 

Vote i     Ayes-Henning,  Carey ,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted % 

76-0473    W  Supplemental  appropriation  for  construction  of 

Balboa  Reservoir  and  Pumping  Plant  -  $5,800,000 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

76-0474    W  Bid  call  for  WD  Contract  No.  1640  f>r  renovation 

of  Crystal  Springs  Pump  Station 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Flynn,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

76-0475    W  Bid  call  for  WD  Contract  169;   for  main  installation 

in  Sanchez  Street 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0476    W  Awarding  T*JD  Contract  No,  1726  to  Power- Anders  on, 

Inc.  of  Mountain  View,  CA  for  renovation  of  San 
Antonio  Reservoir  Valve  Shaft  -  $14,500 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted; 

76-0477    W  Ai^arding  480  acre  grazing  lease  to  Lawrence  P. 

Soares,  Jr.  at  $2.50  per  acre  per  year,  or  $1,200 
per  annum 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


76-220 


On  motion  of  Byrne,  seconded  by  Flynn,  the 
following  resolution  was  adopteds 


Write-off  of  uncollectible     accounts  receivable 
for  month  of  September  $4,532.05 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Byrne ,  t  aconded  by  Flynn ,  the 
following  resolution  was  adopted s 

Collection  of  claims  for  November  -  $3,10  8.13 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted 2 

Supplemental  appropriation  to  pay  compensation  to 
miscellaneous  permanent  employees  -  $500,132 

Vote;     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

Supplemental  appropriation  to  pay  compensation  to 
miscellaneous  permanent  employees  -  $202,070 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted % 

Supplemental  appropriation  to  provide  reimbursement 
for  expenses  incurred  operating  Line  76  -  $21,450 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted 2 

Bid  call  for  MR  Contract  No.  637  for  track 
reconstruction  and  sewer  enlargement 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted s 

Bid  call  for  MR  Contract  No.  634  for  repairs  in 
Twin  Peaks  Tunnel 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 
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On  motion  of  Carey ,  seconded  by  Larsen,  the 
following  resolution  was  adopted s 

Debit  modification  No.  3  under  MR  Contract  No.  618 
$4,000 

Votes     Ayes-Henning,  Carey,  Flynn,  Jyrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted; 

Debit  modification  No.  1  under  MR  Contract  No.  615 
$1,515.52 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Byrne,  the 
following  resolution  was  adopted s 

Authorizing  execution  of  letter  agreement  with 
PG&E 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted s 

Approving  payment  of  claims  for  October  - 
$43,765.94" 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

Compromise  and  collection  of  claims  -  $3,814.64  - 
and  write-off  of  uncollectibe  accounts  receivable 
for  September  -  $213.36 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted s 

Accepting  staff  analysis  of  alternative  funding 
means  and  recommending  alternative  revenue  sources 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Larsen,  seconded  by  Carey,  the 
following  resolution  was  adopted? 

Settlement  of  claims  against  the  Railway  - 
$55,062.60 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 
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On  motion  of  Byrne,  seconded  by  Flynn,  the 
following  resolution  was  adopted? 

Declaring  $2.5  million  Hetch  Hetchy  Water  and 
Power  surplus  and  approving  supplemental  appropri- 
ation from  these  funds  for  purchasing  spare  parts 
for  Municipal  Railway  -  $497,969 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Larsen,  the 
following  resolution  was  adopted ; 

Transfer  of  funds  under  $10,000  and  allotment 
requests  submitted  by  departments  under  PUC  - 
totaling  $1,355,012 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 


On  motion  of  Carey,  seconded  by  Flynn,  the 
following  resolution  was  adopted? 

Setting  Monday,  January  10,  19  77  at  5s 00  p0m.  for 
public  hearing  to  discuss  revision  of  water  rates 
and  Tuesday,  January  11,  1977  at  2s 30  p0m.  for 
public  hearing  on  budget  proposals  for  1977-78 

Votes     Ayes-Henning,  Carey,  Flynn,  Byrne,  Larsen 

Copies  of  the  above  resolutions  are  on  file  in  the  office  of  the 
Acting  Secretary  of  the  Public  Utilities  Commission „ 

***** 

Communications  s 

Letter  from  Mr.  Joseph  J.  Botka,  Chief  Probation  Officer,  Juvenile 
Court,  dated  December  6,  1976,  which  reads  as  follows; 

Re:     Resolution  rfo.   76-046  3 

Gentlemen  s 

I  wish  to  acknowledge  receipt  of  your  resolution  of  November 
23,  1976,  expressing  your  concern  regarding  juvenile 
violence  and  requesting  that  the  Mayor  establish  a  Task 
Force  regarding  same. 

Please  be  assured  I  share  your  concern  and  am  in  supDort 
of  your  resolution.     If  the    layor  establishes  such  a  Task 
Force,  I  will  pledge  my  support  and  that  of  my  department 
to  give  total  cooperation  towarl  the  seeking  of  solutions 
to  problems  of  juvenile  violence  on  the  Muni  Railway. 

Letter  from  Charles  R.  Gain,  Chief  of  Police,  dated  December  13, 
1976,  which  reads  as  follows: 

Gentlemen  s 

I  am  in  complete  accord  with  the  Public  Utilities 
Commission  Resolution  bio.  76-0463  regarding  problems 
of  juvenile  violence  on  the  Municipal  Railway. 


76-0492  GO 


76-0493  GO 


76-0494  GO 
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We  will  be  pleased  to  have  a  representative  from  our  - 
Department  participate  in  the  proposed,  task  force. 

******* 

Mew  Business ; 

Commission  President  John  F.  Henning,  Jr.  invited  comments  from 
Mr.  Curtis  E.  Green,  General  Manager  of  Municipal  Railway,  regarding 
the  status  of  the  OSHA  investigation  into  the  accident  at  California 
and  Mason  Streets  December  9,  19  76. 

Mr.  Green  reported  that  appropriate  officials  at  State  and  local 
levels  are  conducting  an  investigation,  and  that  Muni  is  conducting 
an  internal  investigation.     Recommendations  will  be  made  to  assure 
that  accidents  of  this  type  do  not  occur  again.     All  investigative 
reports  will  be  submitted  to  the  Commission. 

Commissioner  Henning  inquired  as  to  the  time  frame  for  these  investi- 
gations and  reports. 

r.  Green  r.  lice,  that  as  of  2;00  on  December  9  investigations  began, 
the  results  of  which  will  be  made  soon. 

***** 

Resolution  Wo.  76-0466 — awarding  HH  Contract  Wo.  524,  in  amount  of 
$239,000  to  Amelco  Electric  of  San  Francisco  for  conversion  for 
pantograph  operation,  K-Line  streetcar  overhead  system  (Power 
Improvement  Program/Transit  Improvement  Program) . 

Commissioner  Lydia  Larsen  requested  information  on  this  matter,  and 
Mr.  Oral  L.  Moore,  General  Manager,  Hetch  Hetchy  System,  explained 
that  this  is  the  first  of  the  contracts  for  conversion  to  pantograph 
operation  for  the  new  LRVs  under  PIP/TIP.     It  will  be  developed  and 
tested  on  our  system  a  year  from  this  coming  fall. 

Commissioner  H.  Welton  Flynn  inquired  if  Hetch  Hetchy  could  actually 
have  accomplished  the  work,  as  they  are  paying  for  this  conversion. 

Mr.  Moore  replied  that  Hetch  Hetchy  has  the  capability,  but  is  too 
busy  maintaining  the.  present  system. 

***** 

Resolution  No.  76-0473 — approving  supplemental  appropriation  in 
amount  of  $5,800,000  from  the  1972  Municipal  Water  System  Bond  Fund 
for  construction  of  Balboa  Reservoir  and  Pumping  Plant. 

Commissioner  Henning  stated  there  were  discussions  approximately  11 
months  ago  with  staff  at  City  College,  who  requested  input,  as  they 
use  the  reservoir  for  parking. 

Mr.  Kenneth  R.  Boyd,  Acting  General  Manager  of  the  Water  Department, 
stated  that  in  the  past  two  weeks  a  continuing  agreement  has  been 
firmed  up  for  $1,200,000  from  the  College  to  construct  a  heavier  roof 
to  support  parking  for  1200  automobiles. 

Commissioner  Henning  inquired  if  a  rental  fee  had  been  discussed,  and 
Mr.  Boyd  replied  that  the  tfater  Department  is  receiving  no  revenue 
from  City  College  for  the  present  use  of  the  reservoir. 

After  further  discussion  between  Commissioners  and  staff,  Mr.  Victor 
Graff,  Associate  Director  of  Facilities  and  Planning,  City  College, 
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xvas  recognized  by  the  Chair.     He  stated  the  agreement  between  the 
Water  Department  and  City  College  dates  back  to  1956,  at  which  time 
City  College  was  given  a  permit  for  use  of  the  Worth  Reservoir.  He 
said  there  is  a  $7.50  charge  for  a  student  body  card,  which  includes 
on-campus  parking.     There  is  no  extra  charge  for  a  parking  permit. 
A  student  body  card  entitles  one  to  other  privileges,  such  as  free 
admission  to  dances,  football  and  baseball  games. 

Commissioner  Henning  stated  he  does  not  want  the  Water  Department 
making  a  gift  that  permits  other  City  departments  to  make  a  profit. 

Commissioner  Flynn  brought  up  the  matter  of  insurance  and  insurance 
premiums . 

Mr.  Boyd  requested  a  letter  from  City  College,     utlining  and  explain- 
ing the  matters  discussed  above,  and  stated  a  report  will  be  furnished 
to  the  Commission. 

***** 

Item  Wo  20 — authorizing  execution  of  a  second  supplemental  agreement 
in  modification  of  lease  with  Santa  Clara  Sand  and  Gravel  Co. ,  lessee, 
providing  for  change  in  due  date  for  monthly  royalty  payment;  granting 
an  extension  for  completion  dates  of  recreational  facility?  and 
increasing  the  amount  of  Performance  Bond  from  $50,000  to  $200,000 
and  increasing  liability  and  property  damage  insurance  requirement 
to  $1,000,000  combined  single  limit. 

Commissioner  Henning  stated  that  he  has  reviewed  supporting  infor;nation 
dating  back  about  15  years.     During  this  entire  time  it  has  been 
represented  as  a  recreational  facility,  and  lessee  has  been  taking 
gravel  out  and  making  a  profit  on  the  sole  basis  that  a  lake  will 
be  developed. 

It  was  pointed  out  by  Commissioner  Carey  that  the  rent  on  the  long- 
term  lease  has  not  been  increased.     Mr.  Boyd  explained  that  rental 
terms  will  be  reviewed  as  of  July  1,  19  73.     This  is  a  long  term  lease. 

Mission  Valley  Rock  Co.,  with  a  "hole  100  feet  deep,"  is  adjacent  to 
Santa  Clara  Sand  and  Gravel  Co.  on  privately  held  property.     It  was 
felt  that  the  lake  would  beautify  the  area,  and  that  a  profit  would 
be  realized.     The  first  phase  of  the  schedule  was  to  be  met  by  July 
1974,  but  this  was  delayed.     According  to  Mr.  Boyd,  the  lessee  was 
not  responsible  for  some  of  the  delay.     Permission  was  needed  from 
PG&E  to  work  around  their  towers.     Also,  there  was  a  land  slide  at 
Mission  Valley  Rock  Co.  which  caused  a  stoppage  of  work. 

Commissioner  Henning  noted  that  this  partnership  goes  back  to  1960, 
and  inquired  if  any  attempt  had  been  made  to  put  the  lease  out  to 
public  bid. 

Mr.  Boyd  replied  that  completion  of  the  recreational  facility  is  due 
in  1983,  and  after  that  the  lease  will  be  for  recreational  use  only, 
until  1993.     Mr.  Boyd  also  advised  that  the  Water  Department  is  try?- 
ing  to  increase  the  amount  of  the  bond,  and  if  another  phase  deadline 
is  not  met,  there  will  be  a  request  to  increase  the  amount  of  the 
bond  again. 

Commissioner  Carey  noted  that  a  sack  of  cement  which  cost  89 C  ten 
years  ago  now  costs  $3.84.     This  lease  comprises  166  acres,  and  the 
rent  has  never  been  increased. 
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Commissioner  Henning  added  that  taxes  have  multiplied  tenfold,  which 
cuts  into  the  profit  margin. 

Mr,  Boyd  advised  that  lessee  pays  taxes  and  assessments. 

Commissioner  Flynn  inquired  as  to  the  reason  behind  changing  due 
dates  of  royalty  payments. 

Mr.  Boyd  explained  that  Water  Department  has  two  other  leases  that 
require  a  good  deal  of  bookkeeping.     Both  of  those  are  set  for  the 
20th  of  the  month,  while  due  date  for  Santa  Clara  Sand  and  Gravel 
Co.  is  presently  the  10th  of  the  month. 

Commissioner  Carey  asked  if  the  City  Attorney's  Office  could  study 
the  matter  of  upgrading  the  rental. 

On  motion  of  Commissioner  Carey,  seconded  by  Commissioner  Larsen,  the 
Commission  voted  unanimously  to  defer  this  item  to  the  next  Commission 
meeting,  to  be  held  January  11,  1977. 

*  *  *  *  * 

Resolution  Wo.   76-0483 — approving  Municipal  Railway  supplemental 
appropriation  in  amount  of  $21,450  from  any  legally  available  funds 
to  provide  funds  to  reimburse  Municipal  Railway  for  expenses  incurred 
through  operation  of  Line  76  -  Fort  Cronkhite  between  July  17  and 
October  11,  1976. 

Commissioner  Carey  inquired  about  the  promotion  of  this  line. 

Mr.  Curtis  E.  Green,  General  Manager,  Municipal  Railway,  advised  that 
Mr.  James  H.  Leonard,  Director,  Bureau  of  Public  Service,  did  some 
work  in  promoting  this  line,  but  the  service  was  inaugurated  abruptly 
with  no  opportunity  for  preparation.     Printed  material  was  prepared 
at  the  shared  expense  of  Muni  and  Golden  Gate  national  Recreation 
Area,  but  it  was  not  available  soon  enough.     If  the  smae  service 
is  furnished  next  year,  there  should  be  enough  advance  notice  to 
allow  some  time  to  prepare  promotional  material. 

***** 

Resolution  Wo.   76-04  86 — approving  debit  modification  no.   3,  in  the 
amount  of  $4,000  to  provide  for  protection  of  portable  crossovers 
from  vehicular  traffic,  under  MR  Contract  Wo.  618  -  J  Church  Line 
Track  Reconstruction  (Transit  Improvement  Program) . 

In  answer  to  an  question  from  Commissioner  Carey,  Mr.  Rino  3ei, 
Project  Manager,  Transportation  Improvement  Program,  advised  that 
the  provision  for  protection  of  portable  crossovers  from  vehicular 
traffic  was  inadvertently  omitted  from  the  contract  by  staff  and  that 
this  is  additional  work. 

***** 

Resolution  Wo.   76-0487 — approving  debit  modification  no.   1,  in 
amount  $1,515.52,  for  furnishing  and  installing  additional  benches 
in  passenger  waiting  shelters,  under  MR  Contract  No.  615,  Passenger 
Waiting  Shelters   (Transit  Improvement  Program) . 

commissioner  Carey  stated  that  some  of  these  waiting  shelters  are  in 
unbelievably  bad  condition.     He  questioned  whether  any  maintenance 
was  provided. 
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Mr.  Green  replied  that  in  each  of  the  budgets  submitted  annually  the 
question  of  maintenance  was  brought  up.     /Then  the  program  is  completed 
there  will  be  more  than  200  passenger  waiting  shelters.     Last  year 
Muni  had  $50,000  for  maintenance  work  to  be  accomplished  by  an  outside 
contractor  of  a  minority  type.     However,  the  money  was  deleted  from 
the  budget.     The  shelters  are  now  maintained  by  Muni  personnel. 

Commissioner  Carey  pointed  out  that  CETA  funds  may  be  made  available. 

Dr.  John  M.  Christensen,  Jr.,  Acting  General  Manager,  Public  Utilities 
Commission,  added  that  the  $1.6  million  program  which  is  currently  be- 
fore the  Board  of  Supervisors  includes  some  funds  for  maintenance  of 
the  shelters. 

In  answer  to  a  question  from  Commissioner  Flynn ,  Mr.  Green  explained 
that  Muni  has  a  very  detailed  program  to  use  the  $1.6  million. 


Item  No.   37 — setting    Tuesday,  January  11,  197  7,  at  2  s 00  p.m.  for 
public  hearing  to  consider  revision  of  the  schedules  of  rates  to  be 
charged  by  the  San  Francisco  Water  Department,  and  setting  Tuesday, 
January  11,  1977,  at  2s 30  p.m.   for  public  hearing  of  Budget  Proposals 
for  19  77-78  fiscal  year  of  all  departments  under  the  jurisdiction  of 
the  Public  Utilities  Commission. 

After  discussion,  it  was  moved  by  Commissioner  Carey  and  seconded 
by  Commissioner  Flynn  to  amend  the  proposed  resolution  to  read  as 
f ollows s     Setting  Monday,  January  10,  1977,  at  5sQ0  p.m.   for  public 
hearing  to  consider  revision  of  the  schedules  of  rates  to  be  charged 
by  the  San  Francisco  Water  Department,  and  setting  Tuesday,  January 
11,  1977,  at  2s 30  p.m.   for  public  hearing  of  budget  proposals  for 
1977-78  fiscal  year  of  all  departments  under  the  jurisdiction  of  the 
Public  Utilities  Commission. 

Resolution  Wo.   76-0494  was  passed  unanimously. 


One  minute  of  silence  was  observed  as  the  meeting  was  adjourned  in 
memory  of  Leonie  R.  DeVost  and  Daniel  T.  Sullivan,  maintenance 
machinists  who  lost  their  lives  in  the  Cable  Car  Division  accident 
of  December  9,  1976.  .  A 


*  *  *  *  * 


Margaret  L.  Brady 
Acting  Secretary 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.   y  ^      v'  rV%J%J 


WHEREAS,  The  Urban  Mass  Transportation  Administration 
has  approved  the  plans  and  specifications  for  Hetch  Hetchy  Contract 
No.  561,  Fillmore,  Jackson,  Presidio  and  Other  Streets,  Underground 
Duct  System,  to  be  constructed  under  the  Power  Improvement  Program, 
with  financial  assistance  from  the  Federal  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  December  2,  1976;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  561,  in  the  amount  of  $614,000  to  W.  R.  Thomason,  Inco, 
P.  0.  Box  2249,  Martinez,  California  94553,  as  the  lowest  regular  and 
responsible  bidder,  and  rejects  all  other  bids  for  the  work. 

i 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  DE  !E  1  ^  ^76  **~V?,  


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Hq^G^O^QS 


WHEREAS,  The  Urban  Mass  Transportation  Administration 
has  approved  the  plans  and  specifications  for  Hetch  Hetchy 
Contract  No.  524,  K  Line  Streetcar  Overhead  System,  Conversion 
for  Pantograph  Operation,  to  be  constructed  under  the  Power 
Improvement  Program  and  Transit  Improvement  Program,  with 
financial  assistance  from  the  Federal  Government;  and 

WHEREAS,  Bids  for  this  work  were  received  and 
opened  publicly  on  December  2,  1976;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards 
Hetch  Hetchy  Contract  No.  524,  in  the  amount  of  $239,000 
to  Amelco  Electric,  1330  -  16th  Street,  San  Francisco, 
California  94103,  as  the  lowest  regular  and  responsible 
bidder,  and  rejects  all  other  bids  for  this  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


DECEMBER  14  1976 


ACTING  SecrfJry  mii  iluuiulmu  OuiHiil  A'LWflflfci 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0487 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Contract  HH-525,  Sutter  Street,  Presidio  Avenue  to  Leavenworth 
Street,  Underground  Duct  System,  as  satisfactorily  completed;  approves 
a  credit  Modification  of  Contract  No.  2  in  the  amount  of  $54,734.58 
to  adjust  the  difference  between  the  estimated  contract  quantities 
to  agree  with  the  actual  quantities  of  work  performed;  and  authorizes 
the  final  payment  of  $41,615.42  in  favor  of  the  contractor,  R.  Flatland 
Company. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

r\rr*L  >  >  "      1  <d  1Q~7k     ^  > 
at  its  meeting  of.  "' 1  -       -   -'      "  ';■    j  I 

jf  —i  

ACTING  Sedtjtary  and  Assistant  Gfiiorrrf'-Mamtger^  w 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCI8CO 

76—0 

RESOLUTION  No..i_H_^ 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  in  the  amount  of  $16,033 „ 00  to  provide  funds  for 
additional  work,  as  set  forth  in  Modification  of  Contract 
No.  2  to  Hetch  Hetchy  Contract  No.  531,  Market  Street  Subway 
Electrification,  Duboce  Junction  to  Eureka  Station. 

; 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  ■  DECuulbir,  1  4  1976 


ACTING  Sccreta// and  Am»t*mt  •Gcricral  Mortager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCI8CO 
RESOLUTION  No.VG     0 'jfcGS) 


RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications,  and  hereby  authorizes  bid  call  as  follows: 

HETCH  HETCHY  CONTRACT  NO.  555 
RED  MOUNTAIN  BAR 
SURGE  SHAFT  COVER 


and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions 
of  Chapter  31,  Section  31.22  (a)  of  the  San  Francisco 
Administrative  Code,  this  project  is  hereby  determined  to 
be  categorically  exempt  from  the  California  Environmental 
Quality  Act  under  Class  3  (e)  and  Class  11,  as  set  forth 
in  the  permanent  list  of  categorical  exemptions  adopted 
by  the  City  Planning  Commission  on  April  26,  1973. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


1 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.jPG  Q^..__9 


WHEREAS,  The  Redevelopment  Agency,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  19  mercury  vapor  street  lights  in  the 
Hunters  Point  Area,  under  Site  Improvement  Contract  No.  16, 
as  depicted  in  their  File  No.  1843-110,  Sheet  No.  25;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power, 
after  reviewing  said  plans  recommends  approval;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves 
the  Redevelopment  Agency's  proposal  for  lighting  Hunters 
Point  Area  with  the  provision  that  construction  methods, 
component  selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.   —  

ACTING  Secretar^ai*^^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0471 


RESOLUTION  No. 


WHEREAS,  Section  9  of  the  Bureau  of  Light,  Heat  and  Power  Contract  No,  187, 
Furnishing  Street  Lighting  Service,  Fiscal  Year  1972-73,  as  amended, reads: 

"The  delivery  of  all  service  required  hereunder  shall  commence  as  of 
midnight  between  June  30  and  July  1,  1972  and  shall  continue  as  required 
to  midnight  June  30,  1973.     By  mutual  agreement  between  the  parties 
hereto,  but  only  if  funds  therefor  are  made  available  pursuant  to  the 
budgetary  and  fiscal  provisions  of  the  Charter  of  the  City  and  County 
of  San  Francisco,  this  contract  may  be  extended:     (1)  to  midnight 
June  30,  1974,  (2)  to  midnight  June  30,  1975,  and  (3)  to  midnight 
July  31,  1975  and  thereafter  from  month  to  month  until  terminated  by 
either  party  upon  30-days  advance  written  notice." 

and 

WHEREAS,  It  is  in  the  City's  best  interests  to  have  an  agreement  with  the 
Contractor,  the  Pacific  Gas  and  Electric  Company,  as  this  would  permit  a  desired 
flexibility  for  negotiations  that  would  not tfe available  through  contract 
procedures;  and 

WHEREAS,  The  Contractor  has  indicated  in  writing  a  willingness  to  enter 
into  an  agreement,  as  it  will  eliminate  much  of  the  administrative  work;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  empowers  the  General  Manager  of  the  Public 
Utilities  Commission  to  execute  the  "Agreement  between  City  and  County  of  San 
Francisco  and  Pacific  Gas  and  Electric  Company  for  Furnishing  Street  Lighting  Services." 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  Utb'- :      1  -  IJ,U  V-^ 


ACTING  Secretary A\ni  Auuimluiu  Gw 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 
RESOLUTION  No73^^JJ^' 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  six  mercury  vapor  street  lights  on 
Turk  Street  —  Van  Ness  Avenue  to  Gough  Street,  as  depicted 
in  their  Drawing  42,318;  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power, 
after  reviewing  said  plans  recommends  approval;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  approves 
the  Department  of  Public  Works'  proposal  for  relighting 
Turk  Street  -  Van  Ness  Avenue  to  Gough  Street  with  the 
provision  that  construction  methods,  component  selection 
and  other  details  meet  with  the  approval  of  the  Bureau  of 
Light,  Heat  and  Power. 


I  hereby  certify  that  the  foregoing  resolution  if  as  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  

PE££i .    '14  1976  *-yi,  tx? 
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ACTIN 


3  Sectary  cmd  Anuimniii  Gunwul  MdingMi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

7fi— 0473 

RESOLUTION  Nn  «  \J  ±  i  U> 


WHEREAS,  There  is  included  in  the  1972  Water  Bond  Fund  an 
approved  project  to  construct  Balboa  Reservoir  and  Pumping  Plant  so  as 
to  develop  a  new  service  pressure  district  in  San  Francisco,  and 

WHEREAS,  In  order  to  start  this  project  funds  were  requested 
and  approved  for  the  design  of  this  project  and  a  Negative  Impact  Declara- 
tion was  approved  by  the  San  Francisco  Planning  Commission  on  April  27? 
1973  (file  no.  EKYfk)  for  the  reservoir  and  on  November  19,  1976  (EE76.39^) 
for  the  pumping  plant;  therefore,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of  $5 > 800,000  from  Account  No. 
3990,  Unappropriated  Balance  of  Funds,  1972  Municipal  Water  System  Bond 
Fund  to  the  credit  of  Appropriation  No.  868.050.009,  Construct  Balboa 
Reservoir  and  Pumping  Plant. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of.  pp:'~"  '.  ■••   "    1  4  1  .  [ 

7K 


ACT  I N  G  SecretapAmik  AtuiUiMnfOentia]  Miimfw 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8 AN  FRANCISCO 

76-0474 

RESOLUTION  No.JLif  ^  ^  *  J 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  No.  1640  -  Renovation  of 
Crystal  Springs  Pump  Station 

and,  be  it  further 

RESOLVED,  That  the  activity  described  hereon 
is  categorically  exempt  from  environmental  impact 
report  in  accordance  with  list  adopted  by  the  City 
Planning  Commission  July  25,  1974,  Class  lb,  If  and  2. 


- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  EE -     -       ^  '^7S     H?,   K#  A 


ACTiNG 


SecretarJ  jwJ  Ajuueuiu  GvmNbManaQjrr™ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0475 

RESOLUTION  No.  VAf  ^ 


RESOLVED,  That  this  Commission  approves 
the  plans  and  specifications,  and  hereby  authorizes 
Bid  Call  as  follows: 

Water  Department  Contract  Mo.  1692  -  6-Inch  Ductile 
Iron  Main  Installation  in  Sanchez  Street  between 
23rd  and  Randall  Streets 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the 
provisions  of  Chapter  31,  Section  31.22(a)  of  the 
San  Francisco  Administrative  Code,  this  project  is 
hereby  declared  to  be  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  is 
classified  as  an  activity  under  Class  lb  as  set 
forth  in  the  permanent  list  of  categorical  exemp- 
tions adopted  by  the  City  Planning  Commission  on 
July  25,  1974. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  FRANCISCO 

76-0476 

RESOLUTION  No._t_H  ^LJLLy 


RESOLVED,  That  this  Commission 
hereby  awards  to  the  lowest  regular  and 
responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract 

WD- 17 2 6  -  Renovation  of  San  Antonio 

Reservoir  Valve  Shaft  -  to  Power-Anderson,  Inc. 

in  the  amount  of  $14,500.00,  and  all  other  bids 

for  the  above  described  work  are  hereby  rejected. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

■    '$  DECfSl^  H  1976 

at  its  meeting  of    


//(/Leg  OuJS~  /f^-  \ 


ACTING 


tefoiy  ami 


iq  Secrc/dry  aweH%Bwiiiu iv>  Qi utTufr  M m uxgi* 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  «  ^      ^  ±  6  V 


WHEREAS ,  By  Resolution  No.  76-0400-A  adopted  on 
October  12,   1976,   this  Commission  authorized  the  General 
Manager  of  the  San  Francisco  Water  Department  to  nego- 
tiate with  interested  parties  for  the  lease  of  480  acres 
of  land  owned  by  the  City  and  County  of  San  Francisco  in 
Santa  Clara  County  subject  to  the  following  terms  and 
conditions : 

(a)  Purpose:  Grazing; 

(b)  Minimum  Rental:     $2.30  per  acre  per  year; 

(c)  Term:     3  years  plus  two  options  for  Lessee  to 
extend  the  term  thereof  for  additional  sucessive 
periods  of  three  years  each,   subject  to  mutual 
agreement  between  Lessor  and  Lessee  of  lease 
rental;  and 


WHEREAS,  Negotiations  with  Lawrence  P.  Soares,  Jrc 
culminated  with  said  party  executing  a  lease  therefor  at 
a  rental  of  $2.50  per  acre  per  year^  or  $l,200o00  per 
annum;  now,   therefore,  be  it 


RESOLVED,   That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  execution 
of  a  480  acre  agricultural  grazing  lease   (copies  of 
which  lease  are  on  file  with  Commission1 s  Secretary)  of 
certain  Water  Department  property  located  in  Santa  Clara 
County    (Water  Department  Drawing  Noc  B-1831)   for  a  term 
of  three  years  commencing  retroactively  on  November  1, 
1976v   at  an  annual  rental  of  $l,200o00,  or  $2o50  per 
acre  per  year  for  480  acres,  subject  to  all  the  terms 
and  conditions  set  forth  in  said  lease;   and  be  it 

FURTHER  RESOLVED,   That  Lessee  shall  have  an  option 
to  extend  the  term  of  said  lease  for  an  additional  three 
years  subject  to  mutual  agreement  between  City  and  Lessee 
of  the  lease  rental. 


itreby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No  


RESOLUTION  NUMBER  76-0  478  NOT  USED 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  


ACTING  Secret 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0479 


RESOLUTION  No.? 


RESOLVED ^  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Water  Depart- 
ment General  Manager,  and  the  City  Attorneys,  hereby  approves 
the  write-off  of  Uncollectible  Accounts  Receivables  which 
are  more  than  ninety  days  past  due,  month  of  September,  1976 
in  the  amount  of  $4,582.05  per  San  Francisco  Water  Department 
list  of  September  30,  1976. 


I  hereby  certify  that  the  foregoing  resolution  ivas  adopted  by  the  Public  Utilities  Commission 

tSSSSSA  rr~         -----  J3ifefi:,jLLi^.    I 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANCISC 


RESOLUTION  No, 


F  SAN  FRANCISCC" 

76-0480 


RESOLVED ,  That  this  Commission  hereby  approves 
collections,  month  of  November  19  76,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water  Department, 
in  the  amount  of  $3,10  8.13. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of.  D~l» ..  1  4  V^.   ^ 


ACTING  Secreta/y  jmi  i'UjJl'Ii.IiUL  GuiN^ai  Maiiu^'iiM 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0481 

RESOLUTION  No.  *   


RESOLVED,   That  this  Commission  requests  the  Mayor's 
recommendation  to  the  Board  of  Supervisors  for  approval  of 
Municipal  Railway's  request  for  Supplemental  Appropriation  in 
compliance  with  Charter  Section  8.404  in  the  amount  of  $500,132, 
to  the  credit  of  the  following  Appropriation: 

5.735.175.000.000 

Retroactive  Permanent  Salaries  $422,316 
6.735.800.000.000 

O.E.   860  "Pension  and  Retirement  Allowance"  77,816 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  DEC'-'.  ^  ^  "^76  lap! 


ACrius  Secreffiy  am  A  Aftist&tM  GtntHtl'M*\**gn  *• 


PUBLIC.  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  *  v>  rx<Utr± 


RESOLVED,  That  this  Commission  requests  the  Mayor's  recommendation 

to  the  Board  of  Supervisors  for  approval  of  Municipal  Railway's  request  for 

Supplemental  Appropriation  in  compliance  with  Charter  Section  8.404  in  the 

amount  of  $202,070,  to  the  credit  of  the  following  appropriation: 

6.735.110.000.000 

Permanent  Salaries  $  164,474 

6.735.111.000.000 

"Overtime"  2,943 
6. 735. 112. 000.000 

"Holiday  Pay"  3,213 
6.735.800.000.000 

O.E.  860  "Pension  and  Retirement  Allowance"  31,440 


l  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
its  meeting  of   ■     -■  ^  IJ 


AC !  JN&  Secretlfy  uinii  Aiuuliuim  Oiff£rerMuiii%u 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0483 

RESOLUTION  No.  '  w  


WHEREAS,  The  Municipal  Railway  provided  service  to  the  Golden  Gate 
National  Recreation  Area  for  29  days  between  July  17  and  October  11,  1976, 
in  accordance  with  Commission  Resolution  No.  76-0288;  and 

WHEREAS,  A  net.  deficit  of  $21,450  was  incurred  by  the  Municipal  Railway 
in  providing  this  service;  and 

WHEREAS ,  Commission  Resolution  No.  76-0288  resolved,  "That  the  antic- 
ipated deficit  incurred  by  this  service  will  be  funded  via  a  supplemental 

■ 

appropriation  to  the  Municipal  Railway  budget  of  Fiscal  Year  1977,";  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  request  the  Mayor  to  recommend  to  the 
Board  of  Supervisors  a  Supplemental  Appropriation  in  the  amount  of  $21,450 
to  provide  funds  to  reimburse  the  Municipal  Railway  for  expenses  incurred 
through  operation  of  Line  76  -  Fort  Cronkhite  between  July  17  arid  October  11, 
1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN  F  RANCH 

I 

RESOLUTION  No. 


>F  SAN  FRANCISCO. 

76-0484 


WHEREAS,  Funds  are  available  from  the  Urban  Mass  Transporta- 
tion Administration  and  the  Department  of  Public  Works  to  reconstruct 
tracks  and  perform  sewer  enlargement  work  on  the  L-Taraval  Line  on 
Taraval  Street  between  36th  Avenue  and  46th  Avenue;  and 

WHEREAS,  The  Control  Group  of  the  Transit  Improvement  Program 
has  completed  plans  and  specifications  to  accomplish  this  work;  and 

WHEREAS,  This  project  is  categorically  exempt  from  an  environ- 
mental impact  report  in  accordance  with  list  adopted  by  City  Planning 
Commission  April  26,  1973,  Class  1  (c)  14;  and 

WHEREAS,  Said  plans  and  specifications  have  been  submitted  to 
this  Commission  with  the  recommendation  that  they  be  approved;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  and  authorizes  advertisement  for  bids  for  Contract  No. 
MR-637  -  L  Taraval  Line  -  Taraval  Street  between  36th  Avenue  and  46th 
Avenue  -  Track  Reconstruction  and  Sewer  Enlargement;  and  be  it  further 

RESOLVED,  That  award  is  subject  to  the  concurrence  of  the 
Urban  Mass  Transportation  Administration  of  the  U.  S.  Department  of 
Transportation. 

- 


[  hereby  certify  that  the  fmsgmng  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

I 

RESOLUTION  No.. 


76-0485 


WHEREAS,  Funds  are  available  from  the  Urban  Mass  Transporta- 
tion Administration  to  make  longitudinal  crack  repairs  and  perform 
incidental  work  within  Twin  Peaks  Tunnel;  and 

WHEREAS,  The  Control  Group  of  the  Transit  Improvement  Pro- 
gram  has  completed  plans  and  specifications  to  accomplish  this  work; 
and 

WHEREAS,  This  project  is  categorically  exempt  from  the  re- 
quirement of  the  California  Environmental  Quality  Act  in  accordance 
with  list  adopted  by  City  Planning  Commission  April  26,  1973,  Class 
I ,   (d  §  1) ;  and 

WHEREAS  Said  plans  and  specifications  have  been  submitted 
to  this  Commission  with  the  recommendation  that  they  be  approved; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  plans  and 
specifications  and  authorizes  advertisement  for  bids  for  Contract  No. 
MR-634  Twin  Peaks  Tunnel  -  Longitudinal  Crack  Repairs  and  Incidental 
Work;  and  be  it  further 

RESOLVED,  That  award  is  subject  to  the  concurrence  of  the 
Urban  Mass  Transportation  Administration  of  the  U.  S.  Department  of 
Transportation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  PL'     ....  „  J  1  LH^S 


 1  €> 

AC^HNG    Secreytfy  mS^mtrnm-Qimmi  Muiwg**""- 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No.76~Q4S6 

WHEREAS,  New  streetcar  tracks  are  being  installed  on  the 
J-Church  Line  under  Contract  No.  MR-618,  J-Church  Line  -  Track  Re- 
construction, 18th  Street  to  22nd  Street;  and 

WHEREAS,  Portable  crossovers  must  be  used  to  effect  single 
tracking  of  streetcars  so  that  reconstruction  work  can  proceed  on  the 
opposite  track;  and 

WHEREAS,  At  four  locations,  where  said  crossovers  must  be 
installed  in  City  streets,  protectives  traffic  devices  must  be  pro- 
vided to  protect  the  portable  crossovers  from  vehicular  traffic;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of 
Contract  No.  3  in  the  debit  amount  not  exceeding  $4,000.00  to  provide 
for  protection  of  portable  crossovers  from  vehicular  traffic. 


hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


ACTING 


Secre 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.J 


76-048? 


WHEREAS,  Passenger  waiting  shelters  and  benches  are  being 
installed  at  many  transit  stops  under  Contract  No.  MR-615;  and 

WHEREAS ,  Benches  were  not  provided  at  certain  of  these 
shelters  due  to  adverse  site  conditions;  and 

WHEREAS,  It  has  since  been  found  that  benches  are  needed 
and  can  be  installed  at  these  sites;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  Modification  of 
Contract  No.  1  in  the  debit  amount  of  $1,515.52  to  provide  for 
installation  of  five  additional  benches. 

■ 

- 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


"ACTING   Secretcf/  imfi  m  iiiMiniTTH*T-HTniI  Miiimipi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF 

I 

RESOLUTION  No. 


76-W& 


WHEREAS,  As  part  of  the  Transit  Preferential  Streets  Program,  the 
Municipal  Railway,  together  with  the  Department  of  Public  Works  and  City  Planning 
Department,  has  developed  a  plan  to  facilitate  the  operation  of  Muni  buses  along 
the  most  congested  portion  of  Polk  Street  between  Sutter  and  Jackson  Streets 
by  means  of  sidewalk  extensions  at  five  bus  stops;  and 

WHEREAS,  Funding    for  the  construction  of  said  sidewalk  extensions 
has  been  approved  as  a  Federal  Aid  Urban  Systems  project;  and 

WHEREAS,  The  Department  of  Public  Works  has  awarded  a  contract  for 
the  construction  of  said  sidewalk  extensions;  and 

WHEREAS,  The  Pacific  Gas  and  Electric  Company  and  Muni  have  not 
reached  agreement  as  to  who  will  pay  for  PG£E  cost  of  the  support  work  esti- 
mated to  be  $3,084.00;  and 

WHEREAS,  PG^E  has  agreed  to  proceed  with  their  relocation  work  pro- 
vided that  the  General  Manager  of  the  Municipal  Railway  executes  a  letter 
Agreement,  the  terms  of  which  are: 

L.     "Support  of  the  PG^E  gas  and  electric  facilities  requested  by 
City  to  accommodate  the  construction  of  the  sidewalk  extensions 
shall  not  be  used  by  either  party  as  an  admission  of  legal 
responsibility  to  pay  for  such  work. 

2.     "PG$E  shall  file  a  declaratory  relief  action  seeking  a  judicial 
resolution  of  PG§E's  right  to  compensation.";  and 

WHEREAS,  It  is  the  opinion  of  the  Utilities  General  Counsel  that 
the  letter  Agreement  may  be  executed  by  the  General  Manager  of  the  Municipal 
Railway;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager  of  the 
Municipal  Railway  to  execute  the  aforementioned  letter  Agreement  with  Pacific 
Gas  and  Electric  Company,  on  behalf  of  the  Public  Utilities  Commission. 


I  hereby  certify  cfwi;  eh«  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  oj.  h — .  


ACTINQ  Secre^ry  amd  Aijumim  @m&ml~Mtimg*r 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8 AN  FR/^NC,I$ 

RESOLUTION  No.. 


RESOLVED,  That  this  Commission  hereby 
approves,  in  accordance  with  Resolution  No.  73-0400, 
adopted  October  23,  1973,  payment  of  claims  in 
amount  of  $43,765.94,  made  by  the  Municipal  Railway 
month  of  October,  1976,  per  Revolving  Fund  Payment 
Request  Nos.  11,  12,  13,  14  and  Request  for  Warrant 
Nos.  70,  72. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0490 

RESOLUTION  No._I_H   * 


RESOLVED,  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City  Attorney, 
hereby  approves  the  cancellation  and  write-off  of 
uncollectible  accounts  receivable  which  is  more  than 
ninetv  days  past  due  and  the  adjustment  of  accounts 
receivable,  month  of  October  1976,  per  list  of 
November  3,  1976,  $213.36;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
compromise  settlements,  month  of  October  1976,  total 
amount  billed  $4,117.65,  total  compromise  settlements, 
$2,381.54;  and  approves  collections,  month  of  October 
1976,  amount  of  $3,814.64,  for  payment  of  damage  claims 
which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  per  lists  of  November  3,  1976. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


DEC! 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCC 


RESOLUTION  No.* 


WHEREAS,  The  Metropolitan  Transportation  Commission  (MTC) 
has  conducted  public  hearings  on  the  issue  of  transit  financing; 
and 

WHEREAS,  In  response  to  legislative  mandate  MTC  is  pre- 
paring to  recommend  possible  funding  sources  to  finance  deficits 
of  Bay  Area  transit  operators;  and 

WHEREAS,  The  City  and  County  of  San  Francisco,  which  main- 
tains the  highest  per  capita  local  support  for  transit  in  the  Bay 
Area,  faces  severe  revenue  constraints  and  finds  it  difficult  to 
divert  a  larger  percentage  of  its  general  fund  revenues  for 
transit;  and 

WHEREAS,  Alame da/Contra  Costa  Transit   (AC  Transit),  Bay 
Area  Rapid  Transit  (BART)  and  Municipal  Railway  (Muni)  are  faced 
with  short  and  long  range  funding  deficits,  such  that  growth  in 
operating  revenues  and  existing  outside  funding  sources  cannot  be 
expected  to  keep  pace  with  the  growth  in  anticipated  operating 
expenses;  and 

WHEREAS,  BART  is  in  need  of  a  stable  revenue  base  comparable 
to  that  of  AC  Transit  and  Muni;  and 

WHEREAS,  The  basic  three-county  transit  system  requiring 
short-term  financing  through  FY  19  80-81  should  consist  of   (1)  BART 
providing  four- route  service  on  close  headways  during  the  peak 
hours,  continuing  to  provide  less  frequent  and  restructured  off- 
peak  service,  and  instituting  weekend  service;    (2)   commencement  of 
the  Muni  Metro,  restructed  but  not  reduced  Muni  surface  transporta- 
tion, and  commitment  to  a  program  of  preventive  maintenance  to  pre- 
serve its  substantial  investment  in  facilities  and  equipment; 
(3)  AC  Transit  service  augmented  to  accommodate  the  increasing 
ridership  it  has  experienced  in  the  last  few  years;   and  (4)  the 
addition  of  minimum  levels  of  local  collection  service  in  Eastern 
Contra  Costa  County  and  Alameda  County  to  complement  BART ' s  con- 
tinuing express  bus  service;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  supports  a  legislative 
extension  of  the  1/2-cent  sales  tax  in  Alameda,  Contra  Costa  and 
San  Francisco  Counties  for  transit  operating  assistance;  and  be  it 
further 

RESOLVED,  That  this  Commission  recommends  to  the  Mayor, 
Board  of  Supervisors  and  State  Legislature  the  following  alloca- 
tion of  proceeds  from  the  1/2-cent  sales  tax:     BART  to  be  allocated 
funds  such  that  its  current  ratio  of  operating  revenues  and  sales 
tax  subsidy  to  approved  operating  expenses  is  equal  to  an  average 
of  operating  revenues  and  local  tax  subsidies  to  operating  expenses 
of  AC  Transit  and  Muni;  the  remaining  1/2-cent  sales  tax  proceeds 
along  with  TDA  and  Section  5  funds  to  be  discretionary  funds  for 
allocation  by  MTC  to  the  three  operators  by  formula  which  takes 
into  account  service  provided,  patronage,  population,  population 
density,  median  income,  and  the  amount  of  per  capita  transportation 
investment  provided;  and  be  it  further 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  L 


RESOLVED,  That  this  Commission  accepts  the  alternative 
sources  of  revenue  proposed  by  MTC  for  funding  mass  transit  to  be 
obtained  from  increasing  tolls  on  the  East  Bay  crossings  and 
diverting  surplus  bridge  revenues,  establishing  an  in  lieu  tax 
rate  on  motor  vehicles,  making  a  part  of  the  state  gasoline  tax 
available,  and  allocation  of  revenues  from  Tidelands  Oil  receipts 
and  that  the  Commission  encourages  MTC  to  support  legislation 
amending  SB  325   (TDA)  to  become  a  regional  fund  under  which 
transit  operators  would  be  reimbursed  for  carrying  passengers  who 
reside  out  of  their  political  jurisdiction. 


■ 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 DECK-l  :  '  ' 


at  its  meeting  of. 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  Charter  Section  6.407  of  the  Charter  of  the  City 
and  County  of  San  Francisco  provides  that  this  Commission  may 
declare  funds  surplus  to  the  needs  of  its  utilities  when  the  con- 
straints of  that  Charter  section  are  met;  and 

WHEREAS,  The  Hetch  Hetchy  Water  and  Power  System  has 
experienced  fewer  expenses  and  received  greater  revenues  than  had 
been  anticipated  during  the  budget  process;  and 

WHEREAS,  Application  of  the  constraints  enumerated  in 
Charter  Section  6.407  and  prudent  business  management  reveal  that 
$2,500,000  could  be  made  available  to  the  General  Fund  of  the 
City;  and 

WHEREAS,  The  financial  difficulties  being  experienced  by 
the  City  are  such  that  this  Commission  wishes  to  ameliorate  them; 
now,  therefore,  be  it 

RESOLVED,  That  $2.5  million  of  surplus  Hetch  Hetchy  funds 
are  declared  available  for  general  purpose  uses  of  the  City;  and 
be  it  further 

RESOLVED,  That  this  Commission  requests  the  Mayor  and  the 
Board  of  Supervisors  to  use  $497,969  of  these  funds  for  the  pur- 
chase of  spare  parts  to  permit  the  Municipal  Railway  to  carry  out 
its  deferred  maintenance  program,  the  labor  for  which  is  included 
in  the  use  of  Title  II  Local  Public  Works  Employment  Act  of  1976 
funding  as  approved  by  the  Mayor  and  currently  being  considered 
by  the  Board  of  Supervisors. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

..    .......  *  DLlE^--;  14  IQIR  .  i*  . 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  BAN  FRANC IQC< 
RESOLUTION  No.. 


>F  BAN  FRANCISCO 

76-0433 


RESOLVED,  That  this  Commission  does  hereby  approve  request  for 
transfer  of  funds  in  the  amount  of  $10,000 o00  or  under  and  the  requests  for 
allotments  submitted  to  the  Controller  during  the  First  Quarter  1976-1977 


as  per  attached  lists, 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

76-0494 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  hereby  designates  Monday, 
January  10,   1977,  at  5:00  p.m.,  as  the  date  and  time  for  a  public 
hearing  to  be  conducted  in  Room  282  City  Hall,  San  Francisco,  by 
the  Public  Utilities  Commission  for  considering  a  proposal  for 
rate  increase  for  water  service  and  water  supplied  by  the 
San  Francisco  Water  Department;  and  be  it  further 

RESOLVED,  That  on  January  11,  1976,  in  Room  282  City  Hall, 
at  2:30  p.m.,  the  Public  Utilities  Commission  will  conduct  a 
public  hearing  on  the  matter  of  budget  proposals  for  the  1977-78 
fiscal  year  for  all  departments  under  the  jurisdiction  of  this 
Commission;   and  be  it  further 


RESOLVED,  That  the  proposed  budgets  and  water  rate 
increase  are  to  be  made  available  for  public  inspection  and 
review  beginning  December  21,  1976,  in  Room  2  87  City  Hall. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 
at  its  meeting  of  DECEMBER    J  4  1$^,  m   ^ 


2k 


ACTING  Secretafy jwiiJ  iAjjiut 


n  1 0">*  iiM. 


'  PUBLIC  UTILISES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Resolution  No.   76-0464-MR  12-14-76 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,   the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,   and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 

Acdt.No.  Accident  Pi/ 

Claimant  &  Prayer  Type  Date  PD  Settlement 

Non-Litigated  Settlements 

Mattlen  Johnson  76  T  0098-1      3-3        7-24-76        A($  871.00) 

Und.  Amt.  B($l, 073-85) 

ft  1,944.85 

Adalberto  Lazo  74  T  1661-1      1-3        5-11-75       A(3  970.00) 

$25 , 000 . 00  B( $1 , 271 . 91 ) 

2,241.91 

r 

Eenilda  A.  Tupaz        75  B  5243-1      2-7        12-1-75        A  1,850.00 

$5,000.00 

Litigated  Settlements 

« 

Catherine  C.Allworden  72  T  1902-1  1-7        6-17-73        A  2,000.00 

$15,000.00 

Litigated  Settlements  -  CA  Office 

Willie  Mae  Arvie,  68  T  2262-1  3-7  4-28-69  A  1,875-00 
Administratrix  for  $250,000.00 

the  estate  of  (Co-deft  to  pay  $1,875*00  also) 

Smile  Arvie,  dec. 

Laurie  Jean  Bangs      74  B  1959-1      4-7  4-29-75        A  6,500.00 

$75,000.00 

Eeverly  M.  Galbraith  73  C  0482-2    2-7  4-11-74        A  5,000.00 

$35,000.00 

Esther  V.  Heitzer      73  T  1902-2      1-2  5-27-7^        A  6,500.00 

$25,266.14 

Eileen  Huddleston      72  3  300-3      10-3  10-20-72      A  3,500.00 

$10,000.00 

Elois  Jackson             74  B  698-1        2-7  10-16-74      A  3,500.00 

$75,000.00 

Mary  Margaret  Long    71  C  334-1       7-5  1-20-72  A($6,379-57) 

$100,000.00  (CL  Jan.,'72)B($  120.43) 

6,500.00 

Minnie  Bell  Lyons      73  B  1598-1      5-6  1-14-74        A  4,500.00 

$50,000.00 

Michael  A.  Skelly      74  B  1267-1      1-3  1-8-75  A($2,276.30) 

$13,500.00  3(3  323.70) 

2,600.00 


-  1  - 


12-14-76 


Res.  ITo.  76-0464-KR-12-14-76 


Acdt.  No.  Accident  PI/ 

Claimant  &  Prayer  Type  Date  PD  Settlement 

Lena  Mae  Renfro,  68  T  2262-2  3-7  4-28-69  A  $  4,125.00 
as  guardian  #200,000.00 

ad  litem  of  (Co-deft  also  to  pay  $4,125.00) 

Brenda  Arvie  and 
Linda  Arvie,  minors 

Judgment 

Dolores  Anne  Solomon  74  S  5127-1  22-3        3-20-75  A($l ,625.84) 

also  known  as  $3,500.00  B«  800.00) 

Dolores  Ann  Solomon     (Interest  if  demanded)  2,425.84 


$55,062.60 


Total  Settlements:  15 


Appro.  6.735.804.000 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  December  14,  1976. 


Acting  Secretary 


12-14-76 
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HETCH      HETCHY      WATER      AND  POWER 

MEMORANDUM 

DATE:     December  14,  1976 

TO:  JOHN  M.  CHRISTEN SEN ,  JR. 

Acting  General  Manager  of 
Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

On  November  23,  1976  at.  10:30  a.m.,  Civic  Center  Substation,  the  first  new  transit 
power  substation  constructed  under  the  Power  Improvement  Program,  was  dedicated  and 
placed  in  operation.    Mayor  George  R.  Moscone  turned  on  three  switches  which 
energized  the  substation  and  started  the  flow  of  600-volt  dc  power  to  Municipal 
Railway  streetcars  and  trolley  coaches  on  Market  Street.     This  power  replaced  dc 
power  previously  supplied  by  the  Pacific  Gas  and  Electric  Company  from  antiquated 
Station  I.    The  new  substation,  consisting  of  2°4000  KW  silicon=diode  rectifier 
units  and  associated  12  KV  ac  switchgear,  transformers  and  600  V  dc  switchgear,  will 
primarily  supply  power  to  the  new  Muni  Metro  Light  Rail  Vehicles  in  the  Market 
Street  Subway  in  addition  to  existing  trolley  coach  lines  in  the  Civic  Center  Area. 
The  total  cost  of  the  substation  was  $1.4  million  including;  the  structure,  funded 
by  the  Power  Improvement  Program  and  built  as  part  of  the  BART  station;  the  city- 
purchased  equipment;  and  the  installation  of  the  equipment  under  Contract  HH-522. 

HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 
Acre  Feet 

Storage  in 
Acre  Feet  on 
Dec.  1,  1976 

Per  Cent 
of 

Capacity 

Storage  in 
Acre  Feet  on 
Dec.  1,  1975 

Per  Cent 
of 

Capacity 

Hetch  Hetchy 

360,400 

74,196 

21 

208,240 

58 

Lake  Lloyd 

268,800 

86,299 

32 

161,836 

60 

Lake  Eleanor 

27,100 

.  550 

JL 

24 

656,300 

161,045 

25 

376^514 

57 

1- 


Water  Regulation  and  Transmission 


In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  aqueduct  delivery  of  water  to  the  Water  Department  remained  constant  at 
approximately  290-300  mgd  for  the  last  month. 
Power  Production 

During  the  month  of  November,  Moccasin;,  Dion.  R.  Holm  and  Robert  C.  Kirkwood 
Powerhouses  generated  31. 670 s  27.122  and  23.147  million  kilowatthours  respect ively 
for  a  total  of  81.939  million  kilowatthours,  having  a  value  in  excess  of  $737,000. 

HETCH  HETCHY  ENGINEERING 

HH-454    Reconstruct  Moccasin  Sewage  Disposal  System.       Design  work  and  plan 
preparation  in  progress.     Material  for  10  per  cent,  design  completion  review  was 
transmitted  to  the  State  Water  Resources  Control  Board. 

HH-504    Moccasin  Regulating  Reservoir,  Deepen.       Studies  of  detailed  requirements 
and  criteria  are  being  made.    Alternate  methods  are  under  study. 
HH-523     Judah  St.,  20th  to  48th  Avenue  -  Underground  Power  Facilities.  Plans 
and  specifications  are  complete.     Bid  opening  has  been  set  for  December  16,  1976. 
HH-555     Red  Mountain  Bar  Surge  Shaft  Screen  and  Cover.      Plans  and  specifications 
are  complete.     Art  Commission  approval  given  on  November  1,  1976.     Bid  opening 
has  been  set  for  January  13 ,  1977. 

HH-557    Paint  Steel  Trolley  Poles,  Various  Locations.      Plans  and  specifications 
are  complete.     Bid  opening  has  been  set  for  January  13,  1977. 

HH-558      San  Jose  and  Broad,  Metro  Center  to  Plymouth  -  Underground  Duct  System. 


Design  work  and  plan  preparation  are  in  progress. 

HH-560  Haight  St.,  Stanyan  to  Gough  -  Underground  Duct  System.  Design  work 
and  plan  preparation  are  in  progress. 


D 


HH-561    Fillmore,  Jackson,  Presidio  and  Other  Streets  -  Underground  Duct  System, 
Pland  and  specifications  are  complete.     Bid  opening  has  been  set  for  December 
2,  1976. 

HH-562    Fulton  and  McAllister  Streets,  Stanyan  to  Divisadero  -  Underground  Duct 
System,      Design  work  and  plan  preparation  are  in  progress. 

HH-566     San  Joaquin  Valve  House  Backflow  Prevention  and  Replace  Miscellaneous 
Pipeline  Appurtenance.      Design  and  plan  preparation  in  progress. 
HH-567     Hayes  Street  -  Van  Ness  to  Stanyan  -  Underground  Duct  System.  Design 
work  and  plan  preparation  are  in  progress. 

HH-570  Resurface  West  Portal  and  Priest  Roads.  Design  work  and  plan  preparation 
in  progress. 

HH-572    Priest  Reservoir  Diversion  Channel.      Survey  work  in  progress. 
HH-573    Replace,  Repair  and  Paint  Trolley  Poles ,  Various  Locations.  Design 
work  and  plan  preparation  are  in  progress. 

Barrier  Walls  and  Deluge  System  for  Transformers,  Moccasin  and  Warnerville. 
Design  work  and  plan  preparation  are  in  progress. 

POWER  IMPROVEMENT  PROGRAM 
Electrification  Project 

Contract  HH-524,  "K"  Line  Streetcar  Overhead  System  -  Conversion  for  Pantograph 
Operation.,  approved  by  the  Public  Utilities  Commission  on  October  26,  1976, 
was  approved  by  UMTA  on  November  18,  1976.     The  contract  was  advertised  for 
bids  to  be  received  on  December  2,  1976. 

The  consultant,  PBGH,  continued  work  on  contract  plans  and  specifications  for 
the  surface  streetcar  lines  overhead  conversion  work. 


Review  was  completed  and  final  corrections  were  made  to  the  957o  completion  level 
plans  and  specifications  for  the  Ocean  Avenue  Overhead  Connection  at  Muni  Metro 
Rail  Center  (to  be  included  in  Contract  MR- 609) ,  submitted  by  the  consultant 
on  October  29 ,  1976  .     The  final  package  will,  be  transmitted  to  Muni  (TIP)  in 
December. 

Hetch  Hetchy  review  of  the  95%  completion  level  plans  and  specifications  for 
Contracts  HH-530,  HH-532,  HH-533,  HH-534  and  HH-535  continued,  with  emphasis 
on  Contract  HH-532  ( "N"  Line). 

Work  commenced  on  the  completion  of  plans  and  specifications  to  be  included  in 
DPW  Contracts  23 , 919  and  23,920  -  Judah  Street,  19th  and  32nd  Avenues  and 
32nd  Avenue  to  La  Playa,  Street  Improvement  and  Track  Reconstruction.  The 
work  to  be  included  will  consist  of  replacement  of  trolley  poles  and  conversion 
of  the  streetcar  overhead  system  for  pantograph  operation..    This  work  was 
formerly  part  of  Contract  HH-532  and  the  plans  and  specifications  were  prepared 
by  the  consultant. 

The  consultant  continued  work  on  the  correction  of  deviations  in  catenary 
construction  from  contract  designs  in  the  Market  Street  Subway.  Final 
corrected  design  drawings  will  be  submitted  by  the  consultant  in  December. 

Substation  Project 

Contract  HH-547  (San  Jose  Substation,  Install  Equipment),  awarded  by  the  Public 
Utilities  Commission  on  October  26,  1976  to  L.  K.  Comstock  Co.  who  submitted 
the  low  bid  of  $84,790,  is  being  processed  for  certification  by  the  City 
Controller. 


=4» 


Contract  HH-546  (Randolph  Substation,  Construct.  Building  and  Install  Equipment) 
was  approved  by  the  Public  Utilities  Commission  on  November  9,  1976  and  by  UMTA 
on  November  24,  1976.     The  contract  will  be  advertised  in  December. 

Final  contract  documents  for  Contract  HH-548  (Taraval  Substation,  Construct 
Building  and  Install  Equipment)  are  being  completed  for  approval  and  advertising 
in  January. 

The  consultant,  Bechtel,  Inc.,  continued  work  on  contract  plans  and  specifications 
for  Contracts  HH-549  (Bryant  Substation)  and  HH-551  (Richmond  Substation). 

The  substation  equipment  manufacturer,  ITE  Imperial  Corporation,  continued 
deliveries  under  the  purchase  contract.    Additional  equipment  is  being  received 
at  the  local  warehouse  for  later  deliveries  to  installation  contractors. 
Approximately  907o  of  the  equipment  is  now  on  hand. 

Equipment  for  Judah  Substation  was  received  by  the  Contractor,  Herrero  Brothers, 
Inc.  and  is  being  installed.    The  Service  Engineer,  assigned  by  ITE  to  assist 
during  installation  and  testing  of  the  new  equipment,  continued  to  provide 
assistance  at  Downtown,  Civic  Center,  Church,  Laguna  Honda  and  Judah  Substations. 

Unit  No.  2  at  Civic  Center  Substation  was  inspected,  tested  and  placed  in  service. 
(See  Highlights,  Page  1.) 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  purchase 
of  additional  substation  equipment  for  Station  E,  F,  J  and  N. 
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Control  and  Communication  Project 

Review  continued  on  the  907o  completion  level  plans  and  specifications  for  Contract 
HH-569,  Supervisory  Control  System-Equipment  Purchase  and  Installation. 

The  Consultant 9  Systems  Control,  Inc.s  continued  with  the  preparation  of  plans  and 
specifications  for  Contract.  HH-574,  Communication  Cable  and  Subway  Maintenance 
Telephone  System  Installation,  Contract  No.  1.     The  90%  completion  submitted  is 
expected  in  December. 

Feeder  Undergrounding 

The  plans  and  specifications  were  completed  for  Feeder  Undergrounding  on  Judah 
Street,  from  20th  to  48th  Avenues,  to  be  included  with  duct  line  construction  in 
Contract  HH-523.    The  Contract  was  approved  by  the  Public  Utilities  Commission 
on  November  23,  1976  and  advertised  for  bids  to  be  received  on  December  16,  1976. 

Work  neared  completion  on  the  preparation  of  plans  and  specifications  for  Contract 
HH-552,  Feeder  Undergrounding,  Irving,  Carl,  Duboce,  Fillmore  and  Church  Streets. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  feeder 
undergrounding  work  on  Folsom  and  Howard  Streets  to  be  included  in  Contract  HH-448. 

Work  continued  on  the  plans  for  duct  lines  for  feeder  undergrounding.  (See 
Hetch  Hetchy  Engineering  Section.) 

The  insulated  power  cable  manufacturer,  Cyprus  Wire  and  Cable  Company,  continued 
deliveries  under  the  purchase  contract.    Approximately  15,000  feet  of  cable  was 
received  during  November  for  delivery  to  the  City's  contractors. 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
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n 


REPORT  tell 


URBAN  MASS  TRANSPD^^Ib'N  ~£BB INil S ^RAT I QN 


October  -  Decembe 


Project  No.  CA-03-0043 


GENERAL 

This  report  describes  the  progress  of  the  San  Francisco  Municipal 
Railway's  Transit  Improvement  Program  during  the  fourth  quarter  of 
the  calendar  year  1976 

RE RAILING 

"N"  Judah  Line  Track  Reconstruction  and  Sewer  Enlargement 
(Contract  No.  MR- 61 3) 

The  execution  of  this  contract  agreement  in  accordance  with  the  TIP 
Control  Group  proposal  in  which  Department  of  Public  Works  (DPW) 
funding  for  the  sewer  work  in  the  maximum  amount  of  ten  percent  (10%) 
above  the  Engineer's  estimate  and  Muni  funding  the  balance,  was 
approved  by  UMTA.     The  contract  was  awarded  to  the  low  bidder  Homer  J. 
Olsen,   Inc.  with  notice  to  proceed  given  to  the  contractor  on 
October  29,   1976.     The  first  day  of  the  contract  was  established  as 
November  1,  1976,  and  the  contractor  has  210  calendar  days  to  complete 
the  work. 

"L"  Taraval  Line  Track  Reconstruction  and  Sewer  Enlargement  - 
15th  Avenue  to  36th  Avenue 
(Contract  No .  MR- 6 31) 


The  award  of  this  contract  based  on  the  TIP  Control  Group  proposal 
as  reported  in  the  third  quarterly  report  was  approved  by  UMTA. 
The  contract  was  awarded  to  the  low  bidder,  0.  C.  Jones  and  Sons, 
and  the  contract  documents  are  in  the  process  of  execution. 

Qcean-Phelan  Avenue  Rechannelization  and  Track  Reconstruction 
(Department  of  Public  Works  Contract  No.  23727) 

Award  of  this  contract  to  the  lowest  responsible  bidder,  Homer  J. 
Olsen,   Inc.  was  made  by  the  Department  of  Public  Works.     Notice  to 
proceed  was  given  to  the  Contractor  on  November  9,   1976,  with  the 
official  starting  date  for  the  project  established  as  November  10,  1976. 


-2- 

The  work  to  be  performed  under  this  contract  consists  of  Department 
of  Public  Works   (DPW)   rechannelization  and  sewer  work,  Hetch  Hetchy 
Water  and  Power   (HH)  power  facilities,  San  Francisco  Water  Depart- 
ment  (WD)  pipeline  work,  and  Municipal  Railway   (MR)   track  recon- 
struction on  Ocean  Avenue  between  Phelan  Avenue  and  Inter-State  Free- 
way 280  overcrossing. 

The  entire  improvement  is  a  FAU  project  except  for  the  Muni  and  Hetch 
Hetchy  work.     The  track  reconstruction  and  overhead  and  duct  work 
portions  of  the  project  are  partially  financed  by  the  Urban  Mass 
Transportation  Administration  under  the  TIP  and  PIP  respectively. 

Rerailing  Portion  of  California  Cable  Car  Line 
(Department  of  Public  Works  Contract  No.  23846) 

Plans  and  specifications  have  been  forwarded  to  UMTA  for  approval. 

The  work  under  the  Municipal  Railway  portion  of  the  contract  consists 
of  removing  the  existing  cable  car  facilities  and  replacing  them  with 
new  facilities  at  the  end  of  the  line  at  Market  Street.     The  new 
facilities  include  new  cable  car  tracks,  yokes,  new  sheave  pit  man- 
hole and  hatch  covers. 

The  contract  was  compiled  and  prepared,  and  will  be  administered  by 
the  Department  of  Public  Works  with  Muni's  TIP  staff  inspecting  the 
Muni  work. 

"L"  Taraval  Line  Track  Reconstruction  and  Sewer  Enlargement  -  36th 
Avenue  to  46th  Avenue 
(Contract  No.  MR-637) 

Plans  and  specifications  for  this  contract  was  forwarded  to  the  City's 
Public  Utilities  Commission  and  UMTA  for  review  and  approval.  The 
City's  Public  Utilities  Commission  has  now  approved  the  project.  The 
contract  will  be  advertised  for  bid  call  in  January  1977. 

The  work  to  be  performed  under  this  contract  consists  of  track  re- 
construction and  sewer  enlargement  on  Taraval  Street  between  36th 
Avenue  and  46th  Avenue.     The  sewer  portion  of  work  is  to  be  financed 
by  the  City's  Department  of  Public  Works   (DPW).     This  contract  is  the 
third  phase  of  track  reconstruction  of  the  "L"  Line. 

UHF  BASE/MOBILE  RADIO  SYSTEM 
(Contract  No.  MR-629) 

Two  bids  were  received  on  this  contract  with  the  low  bid  submitted 
by  the  firm  of  S  and  Q  Corporation.     The  second  bid  was  submitted  by 
Motorola,   Inc.     Bids  were  reviewed  in  detail  by  our  consultant, 
Comsul  Ltd.,  TIP  Control  Group,   and  Municipal  Railway  Management  for 
compliance  with  the  contract  documents.     Both  bids  were  found 
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non-responsive .     Subsequently,  recommendation  was  made  to  City's 
Public  Utilities  Commission  that  all  bids  be  rejected  and  that  the 
work  be  re-advertised.     The  project  will  be  re-advertised  for  bid 
call  in  the  early  part  of  1977. 

FARE  COLLECTION  AND  EXTRACTION  SYSTEM 
(Contract  No.  MR-614) 

This  project  was  negotiated  on  a  sole  source  procurement  contract  basi 
and  was  awarded  to  Keene  Corporation  in  September  1976.     The  con- 
tractor to  date  has  delivered  300  fare  boxes  and  vacuum  pedestal 
units.     Progress  payment  for  these  units  has  been  processed  in 
accordance  with  the  terms  of  the  contract. 

TWIN  PEAKS  TUNNEL  LONGITUDINAL  CRACK  REPAIRS  AND  INCIDENTAL  WORK 
(Contract  No.  MR-634) 

Plans  and  specifications  for  this  project  has  been  approved  by  the 
City's  Public  Utilities  Commission  and  approval  by  UMTA  is  anticipated 
The  contract  is  scheduled  to  be  advertised  for  bid  call  in  the  early 
part  of  January  1977. 

The  work  to  be  performed  under  this  contract  is  in  Twin  Peaks  Tunnel 
consisting  of  epoxy  adhesive  crack  repair  of  a  long  longitudinal 
crack, expoxy  adhesive  crack  repairs  of  other  vertical  and  horizontal 
cracks,   shotcrete  construction  of  an  arch  beneath  the  tunnel  plenum 
crown,   furnishing  and  installing  drain  pipe  extension,  expansive 
grout  sealing,  reconstructing  water  inlets,  and  patch  work  repairs. 

CENTRAL  SHOPS  AND  MOTOR  COACH  STORAGE  AND  MAINTENANCE  FACILITIES 

John  M.  Woods  Motor  Coach  Center 
(Contract  No.  MR-617 

Phase  I  construction  of  this  project  which  includes  the  construction 
of  a  bus  storage  yard  and  a  service  building  had  been  completed  and 
is  now  in  operation. 

Phase  II  construction  of  this  project  under  Contract  MR-617,  which 
includes  the  construction  of  the  operations  building,  the  cable  car 
rebuilding  and  carpenter  shop,  and  the  maintenance  building  is  well 
underway.     These  structures  are  now  completely  framed  and  enclosed. 
The  Contractor  continues  installation  of  mechanical  and  electrical 
equipment  and  related  facilities  within  these  buildings.  (See 
photos  and  construction  progress  report  at  the  end  of  this  report 
for  progress  and  construction  details.) 

TRANSIT  CAR  STORAGE  AND  MAINTENANCE  FACILITIES  AND  TERMINAL 

New  Muni  Metro  Center 
(Contract  No.  MR-609) 


The  construction  of  the  maintenance  building  under  this  contract 
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which  includes  various  repair  shops  and  facilities  for  the  maintenance 
of  all  track  vehicles,  is  proceeding  in  accordance  with  the  contract 
plans.     The  structure  is  almost  completely  framed  amd  enclosed.  The 
Contractor  continues  the  installation  of  mechanical  and  electrical 
facilities  and  shop  equipment  inside  the  building.      (See  photos 
and  construction  report  at  the  end  of  this  report  for  progress  and 
details . ) 

PROFESSIONAL  SERVICES  CONTRACTS 
Twin  Peaks  Tunnel  Structural  Repairs 

A  third  amendment  to  the  original  agreement  to  acquire  the  consul- 
tant's additional  services  in  the  preparation  of  plans  and  specifica- 
tions for  epoxy  and  expansive  grout  repairs  in  Twin  Peaks  Tunnel  was 
approved  by  the  City's  Public  Utilities  Commission.     The  amendment 
is  now  being  executed. 

MISCELLANEOUS 

No  significant  delays  or  difficulties  were  encountered. 

There  were  no  relocation  activities  during  this  quarter. 

Construction  activity  is  shown  on  the  attached  construction  progress 
report. 

FINANCIAL  POSITION 

Attached  as  Exhibit  A  is  our  Statement  of  Financial  Position  for  the 
quarter  ending  December  31,  1976. 

ANTICIPATED  ACTIVITIES 

Advertise  for  bid  call  for  Contract  No.  MR-634,  Twin  Peaks  Tunnel 
Longitudinal  Crack  Repairs. 

Advertise  for  bid  call  for  Contract  No.  MR-637,  "L"  Taraval  Line 
Track  Reconstruction  and  Sewer  Enlargement  -  36th  Avenue  to  46th 
Avenue . 

Advertise  for  bid  call  for  Department  of  Public  Works   (DPW)  Contract 
No.   23846,  Rerailing  Portion  of  California  Cable  Car  Line. 

Plans  and  specifications  for  track  reconstruction  on  the  "N"  Judah 
Line  from  19th  Avenue  to  48th  Avenue  are  now  being  prepared  and 
advertising  is  tentatively  scheduled  for  May  1977.     The  work  will 
be  divided  into  two  separate  contracts;  one  covers  the  work  from 
19th  Avenue  to  32nd  Avenue,  and  the  other  from  32nd  Avenue  to  48th 
Avenue.     Construction  will  be  coordinated  with  the  work  of  street 
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improvements  and  sewer  enlargement,  funded  by  the  City's  Department 
of  Public  Works;   and  overhead  trolley  wires  as  required  for  light 
rail  vehicle   (LRV)  pantograph  operation  and  undergrounding  feeder 
cables,  by  Hetch  Hetchy  Water  and  Power,  funded  under  the  Power 
Improvement  Program   (CA-03-0056) .     These  contracts  will  be  processed 
and  administered  by  the  City's  Department  of  Public  Works  to  provide 
a  better  over-all  coordination  of  the  work. 

Plans  and  specifications  for  track  reconstruction  and  sewer  enlarge- 
ment on  the  "J"  Church  Line  from  22nd  Street  to  30th  Street  (Con- 
tract No.  MR- 64 7)   are  now  being  prepared  and  advertising  is  tenta- 
tively scheduled  for  April  1977. 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 
TRANSIT  IMPROVEMENT  PROGRAM 


CA-03-0043 
Construction  Progress  Report 
For 

October  -  December  1976 


OCEAN  AVE.  §  PHELAN  AVE.,  RECHANNELIZATION  AND 
TRACK  RECONSTRUCTION 

San  Francisco  Department  of  Public  Works  Contract  No.  23,727 

TIP  Share  of  Contract  Amount:  $280,349.00 
Percent  Completed  This  Quarter  0 
Percent  Completed  to  Date: 
Percent  Time  Elapsed: 
Contractor:    Homer  J.  01 sen,  Inc. 

TIP  portion  of  the  work  not  yet  begun. 


CONTRACT  MR-606,  MOTOR  COACH  STORAGE  AND  MAINTENANCE  FACILITIES 
(Phase  I) 

Contract  Amount 

Percent  Completed  This  Quarter 
Percent  Completed  to  Date: 
Percent  Time  Elapsed 
Contractor:    Dan  Caputo  Company 

All  work  completed. 


CONTRACT  MR-609,    CONSTRUCTION  OF  MUNI  METRO  RAIL  CENTER 


Contract  Amount:  $13,396,475.00 

Percent  Completed  This  Quarter  10.7 

Percent  Completed  To  Date:  67.3 

Percent  Time  Elapsed:  65.5 


Contractor:    Swinerton  §  Walberg  Company 

Continued  installation  of  interior  and  masonry  block    walls,  metal 
siding  and  built-up  roofing.    Electrical  and  Mechanical  work  continued. 
Began  installation  of  tangent  track^ curves  and  special  work.  Continued 
installation  of  skylights  and  cranes.    Completed  fireproof ing  of 
structural  steel. 


$2,605,480.50 


100 
100 
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CONTRACT  MR-613  N-LINE  TRACK  RECONSTRUCTION  AND 
SEWER  ENLARGEMENT 


Contract  Amount:  $1,065,250.00 

Percent  Completed  This  Quarter  21.5 

Percent  Completed  to  Date:  21.5 

Percent  Time  Elapsed:  25.7 


Contractor:    Homer  J.  01 sen,  Inc. 

Completed  sewer  work,  began  track  construction  on  inbound  track  on 
Carl  Street  between  Cole  Street  and  Hillway  Avenue. 


CONTRACT  MR-615,     PASSENGER  WAITING  SHELTERS 


Contract  Amount:  $  131,368.00 
Percent  Completed  This  Quarter:  14 
Percent  Completed  to  Date:  85 
Percent  Time  Elapsed:  100 


Contractor:    Cadillac  Plastic  §  Chemical  Company- 
Contractor  continued  remedial  work  on  various  shelters. 


CONTRACT  MR-617,  MOTOR  COACH  STORAGE  AND  MAINTENANCE  FACILITIES 
CPHASE  II) 


Contract  Amount:  $9,038,000.00 

Percent  Completed  This  Quarter:  14.6 

Percent  Completed  to  Date:  78.1 

Percent  Time  Elapsed:  59.0 


Contractor:    William  Simpson  Construction  Company 

Operations  Building:    All  work  completed  except  remedial  work. 

Carbuilding  Shop:    All  work  completed  except  remedial  work. 

Maintenance  Building:    This  quarter  the  Contractor  completed  the  first 
floor  slab,  third  floor  exterior  paneling  and  all  roof  work;  began 
interior  drywall  construction.    Electrical  and  Mechanical  work  continued. 


CONTRACT  MR-618,    J -LINE  TRACK  RECONSTRUCTION 


Contract  Amount:  $  608,890.00 
Percent  Completed  This  Quarter:  27 
Percent  Completed  to  Date:  27 
Percent  Time  Elapsed:  100 


Contractor:    Peter  Kiewit  Sons' 

This  quarter  the  Contractor  completed  construction  of  the  outbound  track 
between  18th  and  22nd  Streets.     Began  track  removal  and  excavation  on 
inbound  track. 
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CONTRACT  MR-620,  TRACK  RECONSTRUCTION  AND  POWER  FACILITIES 
OCEAN  AVENUE  AT  ROUTE  280  OVERPASS 


Contract  Amount:  $  328,820.00 
Percent  Completed  This  Quarter:  37 
Percent  Completed  to  Date:  100 
Percent  Time  Elapsed:  100 


Contractor:  Homer  J.  Olsen,  Inc. 
All  work  complete. 


CONTRACT  MR-622R  -  TWIN  PEAKS  TUNNEL,  ELECTRIFICATION,  STRUCTURAL 
REPAIRS  AND  IMPROVEMENTS 


Contract  Amount:  $3,022,910.00 
Percent  Completed  This  Quarter  15 
Percent  Completed  to  Date:  100 
Percent  Time  Elapsed:  100 


Contractor:    Abbett  Electric  Corporation 
All  work  complete. 

CONTRACT  MR-631  L-LINE  -  TRACK  RECONSTRUCTION  AND  SEWER  ENLARGEMENT 
15TH  AVENUE  TO  35TH  AVENUE 

$1,213,476.00 
0 
0 
0 

Contract  certified  12-30-76.    Work  not  yet  begun. 


Contract  Amount: 
Percent  Completed  This  Quarter 
Percent  Completed  to  Date 
Percent  Elapsed  Time 
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PHOTOGRAPHS 
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Motor  Coach  Maintenance  and  Storage  Facilities 


General  view  of  Woods  Center  with  Parking  Area  in  the 
foreground,  Operations  Building  at  the  end  and  other 
structures  on  the  right  of  Parking  Area 


Completed  Maintenance  Building 


Motor  Coach  Maintenance  and  Storage  Facilities 


Completed  Operations  Building 
Front  Entrance 


Completed  Car  Building  and  Carpenter  Shop 


Motor  Coach  Maintenance  and  Storage  Facilities 


Interior  view  of  Car  Building  and 
Carpenter  Shop 


3 

Muni  Metro  Rail  Center 


1 


North  End  of  Maintenance  Building  -  Exterior  View 


South  End  of  Maintenance  Building  -  Exterior  View 


Muni  Metro  Rail  Center 


Erection  of  Roof  of  Maintenance  Building 
on  East  Side 


Erection  of  Wall  of  Maintenance  Building 
on  West  Side 


1 


1 

Muni  Metro  Rail  Center 


1 


Track  Work  at  North  End  of 
Maintenance  Building 


Track  Work  at  South  End  of 
Maintenance  Building 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
HETCH  HETCHY  WATER  AND  POWER 


POWER  IMPROVEMENT  PROGRAM 

CA-03-0056 

Quarterly  Progress  Report  to 
Urban  Mass  Transportation  Administration 

for  October-December  1976 


GENERAL 

This  report  describes  the  progress  of  the  Transit  Power  Supply  Improvement 
Program  for  the  San  Francisco  Municipal  Railway  by  Hetch  Hetchy  Water  and 
Power  during  the  fourth  quarter  of  calendar  year  1976. 

ELECTRIFICATION 

Construction  was  essentially  completed  on  Contract  HH-521,  Market  Street 
Subway  Electrification,  Embarcadero  Station  to  Duboce  Portal.    A  Modifica- 
tion of  Contract  is  being  prepared  for  corrective  work  required  for  final 
alignment  of  the  catenary  system  to  suit  field  conditions. 

Construction  was  completed  on  Contract  MR-622R,  Twin  Peaks  Tunnel  Electri- 
fication, Structural  Repairs  and  Improvements.     Contractor  is  performing 
remedial  work  following  testing  of  overhead  catenary  system  with  a  test 

vehicle . 

Construction  continued  on  Contract  HH-531,  Market  Street  Subway  Electrifica- 
tion, Duboce  Junction  to  Eureka  Station. 

Contract  HH-536,  Streetcar  Overhead  System,  West  Portal  Avenue,  Conversion 
for  Pantograph  Operation,  was  certified  by  the  City  Controller  on  October  21, 
1976  and  the  Contractor  notified  of  the  starting  date  of  November  8,  1976. 
Construction  work  commenced. 

Plans  and  specifications  for  Contract  HH-524,  K  Line  Streetcar  Overhead  System, 
Conversion  for  Pantograph  Operation,  were  completed  and  transmitted  to  UMTA 
for  approval  on  November  2,  1976.     Following  approval  of  plans  and  specifications 
by  UMTA,  bids  were  received  on  December  2,  1976.    The  Contract  was  awarded  on 
December  14,  1976  to  Amelco  Electric,  San  Francisco,  California,  who  submitted 
the  low  bid  of  $239,000. 


Purchase  Contract  No.  1  for  Special  Trolley  Coach/Streetcar  Crossing  Hardware 
was  advertised  by  the  City  Purchaser  on  October  4,  1976.     Bids  were  received 
by  the  Purchaser  on  October  29,  1976.    The  Contract  was  awarded  by  the  Purchaser 
to  Ohio  Brass  Co.  who  submitted  the  sole  bid  in  the  amount  of  $20,049.  Follow- 
ing acceptance  of  the  Contract  on  November  19,  1976,  the  Contractor  commenced 
fabrication  of  the  special  hardware. 

Final  contract  documents  for  Purchase  Contract  No.  2  for  Special  Trolley  Coach/ 
Streetcar  Crossing  Hardware  was  nearing  completion  and  will  be  transmitted  to 
the  City  Purchaser  in  February  1977  for  advertising.    As  in  the  case  of  the 
previous  purchase  contract,  this  hardware  will  be  purchased  by  the  City  and 
furnished  to  the  installation  contractors. 

Hetch  Hetchy  review  continued  on  plans  and  specifications  at  the  95%  completion 
level  as  submitted  by  the  Consultant,  PBGH,  for  streetcar  overhead  system 
conversion  for  pantograph  operation  for  Contracts  HH-530  ("J"  Line  -  Duboce 
to  17th  Street),  HH-532  ("N"  Line),  HH-533  (MJM  Line),  HH-534  ("L"  Line),  and 
HH-535  ( "M"  Line),  with  emphasis  on  contract  HH-532  ("N"  Line). 

Work  commenced  on  the  completion  of  plans  and  specifications  to  be  included  in 
DPW  Contracts  23,919  and  23,920  -  Judah  Street,  19th  to  32nd  Avenue  and  32nd 
Avenue  to  La  Playa,  Street  Improvement  and  Track  Reconstruction.    The  work  to 
be  included  will  consist  of  replacement  of  trolley  poles  and  conversion  of  the 
streetcar  overhead  system  for  pantograph  operation.     This  work  was  formerly 
part  of  Contract  HH-532  and  the  plans  and  specifications  were  prepared  by  the 
consultant . 

The  consultant  continued  work  to  determine  the  nature,  degree,  cause  and 
correction  of  deviations  in  catenary  construction  from  contract  designs  in 
the  Market  Street  Subway.    Additional  corrected  design  drawings  were  submitted 
by  the  consultant. 

Cable  Purchase 

The  insulated  cable  manufacturer,  Cyprus  Wire  and  Cable  Company,  delivered 
approximately  42,000  feet  of  power  cable  in  this  quarter,  the  majority  for 
Contract  HH-540.     Orders  totaling  approximately  117,000  feet  were  placed  during 
this  quarter  for  power  cable  to  be  delivered. 

SUBSTATIONS 

Construction  continued  on  Contract  HH-522,  Civic  Center,  Church,  and  Downtown 
Substations,  Installation  of  Electrical  Equipment.     The  Contractor  completed 
installation  of  substation  equipment  and  performed  pre -energization  tests  at 
Church  and  Civic  Center  Substations.    On  November  23,  1976,  the  Civic  Center 
Substation  was  dedicated  and  Unit  No.  2  (12kV  ac  switchgear,  transformer, 
4000  KW  silicon  diode  rectifier  and  600V  dc  switchgear)  was  placed  in  operation. 
On  December  23,  1976,  Unit  No.  1  (12kV  ac  switchgear,  transformer,  4000  KW 
silicon  diode  rectifier  and  600  V  dc  switchgear)  was  placed  in  operation.  The 
Contractor  continued  to  install  equipment  at  Downtown  Substation.     (See  photos 
at  end  of  this  report.) 


-2- 


1  ) 


Construction  continued  on  Contract  HH-528,  Laguna  Honda  and  Judah  Substations, 
Construct  Buildings  and  Install  Equipment.     Contractor  continued  installation 
of  substation  equipment  at  Laguna  Honda  Substation.     Contractor  neared  completion 
of  the  Judah  Substation  Building  and  began  installation  of  substation  equipment. 
(See  photos  at  end  of  this  report.) 

Construction  continued  on  Contract  HH-529,  Carl  Substation,  Construct  Building 
and  Install  Equipment. 

Construction  commenced  on  Contract  HH-544,  Fillmore  Substation,  Construct 
Building  and  Install  Equipment.     (See  photos  at  end  of  this  report.) 

Bids  were  received  on  October  14,  1976  for  Contract  HH-547,  San  Jose  Substation, 
Install  Equipment.     The  Contract  was  awarded  on  October  26,  1976  to  L.  K.  Corns tock 
&  Co.,  Inc.  who  submitted  the  low  bid  of  $84,790.    The  Contract  is  awaiting 
execution . 

Plans  and  specifications  for  Contract  HH-546,  Randolph  Substation,  Construct 
Building  and  Install  Equipment,  were  completed  and  transmitted  to  UMTA  for 
approval  on  November  8,  1976.    The  plans  and  specifications  were  approved  by 
UMTA  on  November  24,  1976.    The  contract  was  advertised  with  bids  scheduled  to 
be  received  on  January  13,  1977. 

Plans  and  specifications  for  Contract  HH-548,  Taraval  Substation,  Construct 
Building  and  Install  Equipment,  were  completed  and  are  scheduled  to  be  trans- 
mitted to  UMTA  for  approval  early  in  January  1977. 

The  consultant  continued  design  work  on  Bryant  and  Richmond  Substations 
(Contracts  HH-549  and  HH-551.) 

Equipment  Purchase 

Review  of  shop  drawings  submitted  by  ITE  was  completed. 

The  substation  equipment  manufacturer,  ITE  Imperial  Corporation,  continued 
deliveries  under  the  purchase  contract.  Equipment  for  Laguna  Honda,  Judah 
and  Downtown  Substations  was  received  by  the  Contractors,  Herrero  Brothers 
Inc.  (Laguna  Honda  and  Judah)  and  DeNarde  Construction  Co.  (Downtown)  and 
is  being  installed.  Additional  equipment  is  being  received  at  the  local 
warehouse  for  later  deliveries  to  installation  contractors.  Approximately 
92%  of  the  contract  equipment  is  now  on  hand. 

The  Service  Engineer,  assigned  by  ITE  to  assist  during  installation  and  testing 
of  the  new  equipment,  continued  to  provide  assistance  at  Downtown,  Civic  Center, 
Church,  Laguna  Honda  and  Judah  Substations. 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the  purchase 
of  additional  substation  equipment  for  Stations  E,  F.  J  and  N, 
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CONTROL  AND  COMMUNICATION 

Review  was  completed  on  plans  and  specifications  at  the  90%  completion  level, 
for  Contract  HH-569,  Supervisory  Control  System-Equipment  Purchase  and  Installa- 
tion, submitted  by  the  Consultant,  Systems  Control,  Inc.     Comments  and  corrections 
to  be  incorporated  into  the  final  contract  documents  were  transmitted  to  the 
consultant. 

The  consultant  continued  with  the  preparation  of  plans  and  specifications  for 
Contract  IIH-574,  Communication  Cable  and  Subway  Maintenance  Telephone  System 
Installation,  Contract  No.  1.    The  90%  completion  submittal  is  expected  in 
January . 

FEEDER  UNDERGROUNDING 

Ocean  Avenue  and  Phelan  Avenue  Rechannelization  and  Track  Reconstruction 
(DPW  Contract  23,727) 

Construction  work  commenced  on  DPW  Contract  23,727  for  Ocean  and  Phelan 
Avenues  Rechannelization,  which  includes  relocation  of  trolley  poles  and 
the  overhead  trolley  wire  system  and  the  undergrounding  of  feeder  cables, 
along  with  Muni  streetcar  track  relocation  and  rerailing. 

Installation  of  Folsom  Street  Trolley  System 
(Contract  HH-448) 

Work  continued  on  the  preparation  of  plans  and  specifications  for  the 
undergrounding  of  feeders  (PIP  portion  of  the  work)  to  be  included  in 
Contract  HH-448. 

Taraval  Street  and  46th  Avenue  -  20th  Avenue  to  Vicente  Street  -  Underground 
Duct  System  (Contract  HH-503) 

All  work  on  this  contract  was  completed  in  accordance  with  contract  plans 
and  specifications  on  October  8,  1976. 

Judah  Street  -  20 th  to  48th  Avenues  -  Underground  Power  Facilities 
(Contract  HH-523) 

Plans  and  specifications  for  construction  of  manholes  and  underground  duct 
banks  and  the  installation  of  feeder  cables  and  related  work  were  completed 
and  transmitted  to  UMTA  for  approval  on  November  22,  1976.     Included  in  the 
contract  to  be  funded  under  the  Transit  Improvement  Program  is  the  furnishing 
and  installing  of  new  trolley/street  light  poles  and  the  furnishing  and  in- 
stalling of  new  feed  spans  and  related  work.    The  plans  and  specifications 
were  approved  by  UMTA  on  December  1,  1976.     Bids  were  received  on  December  16, 
1976.    The  low  bid  in  the  amount  of  $355,462  was  submitted  by  L.  K.  Comstock  & 
Co.,  Inc.,  San  Francisco,  California. 

McAllister  Street  -  Divisadero  to  Leavenworth  -  Underground  Duct  System 
(Contract  HH-526) 

All  work  on  this  contract  was  completed  in  accordance  with  contract  plans 
and  specifications  on  November  24,  1976. 
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Ashbury,  Fillmore,  Church,  18th  and  Other  Streets  -  Underground  Duct  System 
(Contract  HH-52  7) 

Construction  work  continued  on  the  installation  of  manholes  and  underground 
duct  banks  in  Ashbury,  Fillmore,  Church,  18th  and  other  streets. 

Sutter,  McAllister  and  Fillmore  Streets  -  Underground  Power  Facilities  and 
Related  Work  (Contract  HH-540) 

The  contract  was  certified  by  the  City  Controller  on  October  14,  1976  and  the 
Contractor  was  notified  of  a  starting  date  of  November  8,  1976.    The  Contractor 
placed  orders  for  all  feeder  cable  to  be  installed  in  duct  lines  constructed 
under  Contracts  HH-525  and  HH-526 .    The  Contractor  received  a  portion  of  the 
cable  and  is  awaiting  delivery  of  remaining  cable  ordered  before  starting 
installation . 

Feeder  Undergrounding  -  Judah,  Irving,  Duboce  and  Church  Streets 
(Contract  HH-552) 

Plans  and  specifications  for  installation  of  feeder  cables  in  duct  banks  to 
be  constructed  under  Contracts  HH-497,  HH-527  and  in  existing  duct  banks  in 
Carl  and  Irving  Streets,  were  completed.     The  contract  is  scheduled  to  be 
advertised  in  February  1977  with  receipt  of  bids  scheduled  for  April  1977. 

San  Jose  Avenue  and  Broad  Street  -  Metro  Center  to  Plymouth  - 
Underground  Duct  System  (Contract  HH-558) 

Work  commenced  on  the  preparation  of  plans  and  specifications  for  constructing 
manholes  and  underground  duct  banks  in  San  Jose  Avenue  and  Broad  Street  from 
the  Metro  Center  to  Plymouth  Avenue.     Feeder  cables  will  be  installed  in  these 
duct  banks  under  a  later  contract. 

Folsom  and  Howard  Streets,  Eleventh  Street  to  Main  Street  -  Underground 
Duct  System  (Contract  HH-559) 

The  contract  for  constructing  manholes  and  underground  duct  banks  in  Folsom 
and  Howard  Streets  between  Eleventh  and  Main  Streets  was  certified  by  the 
City  Controller  on  October  25,  1976.    The  Contractor  was  notified  that  the 
starting  date  of  the  contract  is  November  15,  1976.    As  of  December  31,  1976 
the  Contractor  had  not  commenced  work  due  to  Holiday  Season  restrictions. 

Haight  Street  -  Stanyan  to  Gough  -  Underground  Duct  System 
(Contract  HH-560) 

Work  continued  on  the  preparation  of  plans  and  specifications  for  constructing 
manholes  and  underground  duct  banks  in  Haight  Street  between  Stanyan  and  Gough. 
Feeder  cables  will  be  installed  in  these  duct  banks  under  a  later  contract. 

Fillmore,  Jackson,  Presidio  and  Other  Streets  -  Underground  Duct  System 
(Contract  IIH-561) 

Plans  and  specifications  for  constructing  manholes  and  underground  duct  banks 
in  Fillmore,  Jackson,  Presidio  and  other  streets  were  completed  and  transmitted 
to  UMTA  for  approval  on  October  29,  1976.     The  plans  and  specifications  were 
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approved  by  UMTA  on  November  10,  1976.     Bids  were  received  on  December  2, 
1976.    The  contract  was  awarded  on  December  14,  1976  to  W.  R.  Thomason,  Inc., 
Martinez,  California,  who  submitted  the  low  bid  of  $614,000. 

Fulton  and  McAllister  Streets  -  Stanyan  to  Divisadero  -  Underground  Duct  System 
(Contract  HH-562) 

Work  continued  on  the  preparation  of  plans  and  specifications  for  constructing 
manholes  and  underground  duct  banks  in  Fulton  and  McAllister  Streets  between 
Stanyan  and  Divisadero.     Feeder  cables  will  be  installed  in  these  duct  banks 
under  a  later  contract. 

Folsom  Street  -  11th  to  16th  Streets  and  11th  Street,  Market  to  Bryant  - 
Underground  Duct  System  (Contract  IIH-563) 

Bids  for  the  construction  of  manholes  and  underground  duct  banks  in  Folsom 
Street  between  11th  and  16th  Streets  and  in  11th  Street  between  Market  and 
Bryant  were  received  on  October  14,  1976.    The  contract  was  awarded  on 
October  26,  1976  to  Underground  Construction  Co.  Inc.,  San  Leandro,  California, 
who  submitted  the  low  bid  of  $169,075.     The  contract  was  certified  by  the  City 
Controller  on  November  17,  1976.     The  Contractor  was  notified  of  the  starting 
date  of  December  13,  1976.     Construction  work  commenced  on  the  contract. 

Hayes  Street  -  Van  Ness  to  Stanyan  -  Underground  Duct  System 
(Contract  HH-567) 

Work  continued  on  the  preparation  of  plans  and  specifications  for  constructing 
manholes  and  underground  duct  banks  in  Hayes  Street  between  Van  Ness  Avenue 
and  Stanyan  Street.     Feeder  cables  will  be  installed  in  these  duct  banks  under 
a  later  contract. 

Other  Work 

Preliminary  engineering  and  plans  and  specifications  are  proceeding  for  duct 
lines  and  feeder  undergrounding  in  accordance  with  the  requirements  of  the 

Program. 

Manhole  Frames  and  Covers  (Third  Contract) 

Tiie  Contractor,  Neenah  Foundry  Company,  began  fabrication  of  manhole  frames 
and  covers.     The  first  shipment  of  frames  and  covers  to  San  Francisco  is 
scheduled  for  the  end  of  January,  1977. 

OVERHEAD  LINE  WORK 

K-Line,  Transit  Power  Facilities,  Street  Lighting  and  Related  Work 
(Contract  HH-517) 

Construction  work  continued  on  Contract  HH-517,  K-Line  Transit  Power  Facilities, 
Street  Lighting  and  Related  Work. 
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K.-I,ine,  Oceajn  Avenue  at  Route  230  Overpass,  Track  Reconstruction  and 
i'ower  Facilities  (Contract  MR-620) 

Construction  of  PIP  portion  of  Contract  MR-620,   "K"  Line,  Ocean  Avenue  at 
Route  280  Overpass,  Track  Reconstruction  and  Power  Facilities,  was  completed. 
Final  acceptance  of  TIP  work  awaiting  checking  of  overhead  catenary  system  by 
test  vehicle. 

Transit  Preferential  Street  Program:     Mission  Street  and  Fourth  Street, 
Muni  Passenger  Platforms  and  Muni  Power  Facilities  (DPW  Contract  23,834) 

Advertising  of  Department  of  Public  Works  (DPW)  Contract  No.  23,834,  Transit 
Preferential  Street  Program:     Mission  Street,  Beale  to  South  Van  Ness  Avenue; 
and  Fourth  Street,  Market  to  Townsend;  which  includes  the  relocation  of 
trolley  coach  overhead  facilities,  is  awaiting  scheduling  by  the  Department 

of  Public  Works  . 

MISCELLANEOUS 

No  significant  delays  or  difficulties  were  encountered. 
There  were  no  relocation  activities  during  this  quarter. 

Construction  activity  is  shown  on  the  attached  construction  progress  report. 

FINANCIAL  POSITION 

Attached  as  Exhibit  A  is  our  Financial  Status  Report  for  the  quarter  ending 
December  31,  1976. 

AN  T I CIP  AT E  D  ACT  I V IT  I E S 

Contracts  will  be  awarded  for: 

(1)  Hli-546  -  Randolph  Substation  -  Construct  Building  and 

Install  Equipment 

(2)  till -52  3  -  Judah  Street  -  20th  to  48th  Avenues 

Underground  Power  Facilities 

(3)  IlH-548  -  Taraval  Substation  -  Construct  Building  and 

Install  Equipment 

Bids  will  be  received  for  the  following  contracts: 

(1)  HU-552  -  Feeder  Undergrounding  -  Judah,  Irving,  Duboce 

and  Church  Streets. 

(2)  KH-560  -  llaight  Street  -  Stanyan  to  Gough  -  Underground 

Duct  System 

(3)  Special  Trolley  Coach/Streetcar  Crossing 
Hardware  Purchase  Contract  (2nd  Contract) 


-7- 


Plans  and  specifications  will  be  completed  for  the  following  contracts 

(1)  DPW  Contract  23,919      Judah  Street  -  19th  Avenue  to  32nd  Avenue 

(Overhead  System  Reconstruction  and 
Related  Work  Portion) 

(2)  DPW  Contract  23,920      Judah  Street  -  32nd  Avenue  to  LaPlaya 

(Overhead  System  Reconstruction  and 
Related  Work  Portion) 

(3)  HH-532  N-Line  -  Church  Street  to  19th  Avenue 


Streetcar  Overhead  System  Conversion  for 
Pantograph  Operation  and  Sunset  Tunnel 
Electrif ication 


(4)  HH-562 


Fulton  and  McAllister  Streets  -  St any an 
to  Divisadero  -  Underground  Duct  System 
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CIVIC  CENTER  SUBSTATION 


Substation  Dedication 
Mayor  of  S.  F.  -  George  R.  Moscone 
Hetch  Hetchy  General  Manager -Oral  L.  Moore 


Unit  2-  AC  Main  Breaker 


CIVIC  CENTER  SUBSTATION 


Unit   I  -  Transformer,  Rectifier 
and  DC  Switchgear 


a 

DOWNTOWN  SUBSTATION 


Phase  n- Floor  Area  for  Unit  2- AC  Switchgear 

Old  DC  Switchgear  on  Left  to  be  Removed  in  Phase  III 

New  Unit  I  in  Service  on  Right 


Finishing  Floor  Slab 


JUDAH  SUBSTATION 


Building -Nearly  Completed 


Equipment  Being  Installed 


4 

FILLMORE  SUBSTATION 


Shoring -North  Wall 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 


GENERAL 


This  report  describes  the  progress  of  San  Francisco  Municipal 
Railway's  System  Improvement  Program  during  the  fourth  quarter  of 
the  calendar  year  1976. 

FIELD  SURVEY  AND  PREPARATION  OF  PLANS  AND  SPECIFICATIONS  FOR 
VARIOUS  STREETCAR  LINES 

The  consultant  for  this  project,  Foster  Engineering,   Inc.  continues 
design  and  preparation  of  contract  documents  for  various  phases  of 
work  of  the  project.     The  project  will  be  divided  into  three  separate 
contracts  covering  track  reconstruction  on  West  Portal  Avenue  to 
19th  Avenue  and  Junipero  Serra  Boulevard,  and  the  M-Line  extension 
to  the  new  Muni  Metro  Center. 

EMBARCADERO  STATION  MUNI  TRACK  EXTENSION  BEYOND  THE  VENTILATION 
SHAFTS  ~  PROFESSIONAL  SERVICES  AGREEMENT 

Request  for  procuring  professional  services  to  develop  plans  for  a 
Muni  turnaround  facility  beyond  the  Embarcadero  Station  has  been 
forwarded  to  UMTA  for  approval.     This  approval  is  still  pending  at 
the  end  of  this  quarterly  report. 

Under  this  agreement,  the  Consultant  will  develop  and  prepare  de- 
tailed plans  and  specifications  for  the  construction  of  the  Muni 
track  extension  and  turnaround  facility  easterly  of  the  BART  Em- 
barcadero Station. 

PURCHASE  OF  135  ADDITIONAL  ELECTRIC  TROLLEY  COACHES 

The  purchase  of  these  trolley  coaches  was  included  as  an  option  in 
Contract  No.  MR-608   (a  Transit  Equipment  Program  contract,  Project 
No.  CA-03-0022) .     Furnishing  and  Delivering  208  Trolley  Coaches  with 
Option  for  135  Additional  Coaches.     Delivery  of  these  coaches  to 
the  City  has  begun  during  this  quarter  and  completion  of  delivery 
at  the  end  of  March  1977  is  anticipated 

MISCELLANEOUS 


No  significant  delays  or  difficulties  were  encountered. 


There  were  no  relocation  activities  during  this  quarter. 
FINANCIAL  POSITION 

Attached  as  Exhibit  A  is  our  statement  of  Financial  Position  for 
the  quarter  ending  December  31,  1976. 

ANTICIPATED  ACTIVITIES 

Upon  UMTA  approval,   request  for  procuring  professional  services 
(RFP)   to  develop  the  design  of  a  Muni  turnaround  facility  beyond 
the  BART  Embarcadero  Station  will  be  forwarded  to  various  selected 
architect/engineering  firms. 

Upon  UMTA  approval  of  the  M-Line  project,   the  contract  for  the 
purchase  of  rails  and  accessories  for  use  in  rerailing  the  M-Line 
will  be  re-advertised  for  bid  call. 

Plans  and  specifications  for  track  reconstruction  of  the  M-Line, 
and  M-Line  extension  to  the  New  Muni  Metro  Center  are  being  pre- 
pared.    Upon  UMTA  approval  of  these  projects,  contracts  will  be 
advertised  for  bid  call. 
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